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PREFACE 

"In  the  case  of  a  youth  forest  camp,  a  xjork  program  shall  be  provided 
by  the  Montana  state  forester,  and  shall  be  carried  out  with  cooperation 
between  the  state  forester  and  the  camp  superintendent."  (Section  80-1U12 
R.C.M.  19U75  enacted  by  Section  10,  Chapter  320,  Laws  of  196?) 

The  published  "Youth  Forest  Camp  Work  Program"  consists  of  two  volumes: 
an  Operational  Manual  and  the  Initial  Work  Plan,  The  Operational  Manual 
contains  the  specific  policy,  project  specifications,  administrative  pro- 
cedures and  various  descriptions  of  the  program.  The  Initial  Work  Plan 
contains  the  job  load  of  the  staff  and  the  description  of  the  projects  and 
training  outline  for  the  various  crews.  In  combination  with  other  appropriate 
manuals,  these  publications  provide  the  policy,  directions,  procedures  and  job 
load  for  all  State  Forestry  personnel  for  the  work  program  to  proceed  in 
cooperation  with  the  Swan  River  Youth  Forest  Camp. 
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OPERATIOmL  POLICY  STATEI-iEOT 


All  personnel  will  give  first  consideration  to  training,  safety  and 
rehabilitation  of  crew  members  in  all  phases  of  the  xrork  and  training  program. 

The  Chief  Youth  Camp  Forester  hat;  the  responsibility  to  assure  that 
the  work  programs  assigned  to  the  four  work  crews  are  carried  out  in  accordance 
with  approved  methods  and  specifications  safely  with  the  proper  tools »  He 
may  at  times  personallj''  supervise  crews;  however,  he  will  conduct  regular 
inspections  of  the  work  projects  of  all  crews. 

It  is  expected  that  Youth  Camp  crews  will,  at  times,  assist  the  Swan 
Forest  Supervisor  or  other  district  personnel  in  carrying  out  district  work 
projects.  Requests  for  such  crews  should  be  made  in  advance  to  allow  proper 
balance  and  scheduling  of  the  regular  Youth  Camp  work  projects.  Except  for 
fire  suppression  activities,  all  district  personnel  will  coordinate  their 
requests  for  such  assistance  through  the  Kalispell  District  State  Forester. 

It  is  further  contemplated  that  the  Swan  Forest  or  other  district  personnel 
may  be  assigned  as  a  supervisor  for  the  Youth  Camp  crews  at  tiroes  when  regular 
personnel  may  be  on  leave  or  ill=  The  Chief  Youth  Camp  Forester  will  make  all 
requests  for  such  assistance  to  the  District  State  Forester. 

The  Chief  Youth  Camp  Forester  and  his  staff  will  report  on  crew  activity, 
attend  counseling  and  other  meetings  with  the  Youth  Camp's  Superintendent 
(and  his  staff)  as  requested. 

The  Chief  Youth  Camp  Forester  is  responsible  to  determine  that  all  required 
reports,  records  and  requisitions  are  forwarded  to  the  District  State  Forester 
in  the  usual  manner. 

Work  Projects  for  Youth  Camp  crex'js  other  than  those  in  this  plan  must 
have  prior  approval  by  the  District  State  Forester  and  the  Operations  Chief. 
However,  in  the  protection  of  life,  limb,  or  property,  the  Chief  Youth  Camp 
Forester  may  assign  work  not  in  the  annual  work  plan  without  prior  approval. 

In  this  case,  he  will  report  his  action  to  the  District  State  Forester 
as  soon  as  practical.  The  Chief  Youth  Camp  Forester  may  adjust  the  master 
plan  with  specific  day-to-day  planning  to  conform  with  available  equipment, 
supplies,  and  inclement  weather. 
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SUPPLEiiEWr  TO  THE  OFFICE  OF  THE  STATE  FORESTER  WORK  PLAN  FY  1969 

Follomng  are  additions  to  the  Job  Load  of  several  positions  as  their 
TiTork  applies  to  the  operation  of  our  responsibility  in  the  Youth  Forest  Camp. 

FOREST  MAMGElffiOT  SUPERVISOR 

A.  ADlilMlSTRATlON; 

1.  Prepare  specifications  for  Staff  review  for  forest  man&gement  projects 
to  be  completed  by  Youth  Forest  Camp  crews i 

2*  Coordinate  with  the  Forest  Fire  Protection  Supervisor  and  CFII  Super- 
visor in  preparing  the  annual  work  plan  for  the  Youth  Forest  Caiap  crews. 

3.  Determine  right-of-way  needs  for  irork  projects  of  Youth  Forest  Camp 
crews „ 

h.     Act  for  the  Deputy  (Operations)  as  assigned  which  may  include  coor- 
dination of  xiTork  projects  assigned  to  the  Youth  Forest  Camp  crews, 
arranging  for  purchase  of  supplies  and  material  requisitioned  by 
the  Kalispell  District  State  Forester  for  the  Youth  Camp  operations. 

5.  Become  thoroughly  familiar  with  the  purposes  and  goals  of  the  Youth 
Forest  Camp  and  provide  information  to  interested  people  which  will 
be  deciigned  to  make  kno'«m  the  nature  and  scope  of  the  activities  of 
the  Youth  Forest  Camp. 

B.  MORimL  PRODUCTION  PROJECTS; 

1.  Coordinate  the  assignment  of  the  Forest  Management  Staff  personnel 
to  assist  the  Chief  Youth  Camp  Forester  conduct  training  and  orien- 
tation sessions c 

2.  Conduct  field  review  of  Title  IV  accomplishments  made  by  Youth  Forest 
Camp  cvevc   wi.th  S&PF.  U,  S.  Forest  Service. 

3.  Supervise  the  maintenance  of  the  following  records  which  reflect 
accomplishments  of  Youth  Forest  Camp  crews s 

ac  Section  Record  Cards 

b.  Brush  Disposal  Records 

c.  Rights-of-way 

d.  Title  IV  Accomplishment  report 

h.     Prepare  plans  for  special  use  areas  which  ifdll  be  developed  using 
Youth  Forest  Camp  Crews. 

5-  Inspect  completed  forestry  projects  performed  by  Youth  Forest  Camp 
crews  for  compliance  with  instructions  for  performance. 

6.  Make  recommendations  to  the  Deputy  State  Forester  (Operations)  for 
special  work  projects  to  be  performed  by  Youth  Forest  Camp  crews.       V 
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7.  Coordinate  the  inspection  of  Youth  Camp  work  projects  with  the  Kalispell 
District  State  Forester  and  Chief  Youth  Camp  Forester. 

C.  NEW  PRODUCTION  PROJECTS; 

1.  Determine  tree  seedlings  needed  to  complete  Youth  Forest  Camp  crew 
reforestation  projects  and  coordinate  x^th  the  CFM  Supervisor  for 
their  production  and  deliveryo 

2.  Prepare  lesson  plans  for  training  Youth  Camp  crews  in  forest  dendrology, 
pathology^  entomology,  tree  vigor,  for  submission  to  Deputy  State 
Forester  (FIS) , 

3.  Plan  —  conduct  training  sessions  for  Youth  Camp  personnel  as  requested 
by  the  Kalispell  District  State  Forester. 

D.  SPECIAL  PRODUCTION  PROJECTS; 

1.  Obtain  special  use  permit  frcm  U,  S.  Forest  Service  and  Northern  Pacific 
Railway  Company  for  helispots  to  be  constructed  by  Youth  Camp  crews. 

2.  Obtain  authorization  from  Northern  Pacific  Railway  for  trails  to  be 
constructed  by  Youth  Camp  crews  on  the  east  side  of  the  Swan  River 
from  the  Goat  Creek  Station  to  Point  Pleasant. 


FOREST  PROTECTION  SUPERVISOR 
A.  ADMINISTRATION; 

1.  Prepare  specifications  for  Staff  review  for  Fire  Control  work  projects 
to  be  completed  by  Youth  Forest  Camp  crews . 

2.  Coordinate  with  the  Forest  Pianageraent  Supervisor  and  CFH  Supervisor  in 
preparing  the  annual  Work  Plan  for  the  Youth  Forest  Camp  crews. 

3.  Coordinate  the  Fire  Protection  Program  of  the  Youth  Forest  Camp  crews 
between  the  Office  of  the  OSF  fire  units  and  other  recognized  fire 
protection  agencies. 

U.  Review  requisitions  submitted  by  the  Kalispell  District  State  Forester 
for  fire  prevention  and  protection  materials  needed  for  the  Youth 
Forest  Camp  operation - 

5.  Supervise  and  coordinate  with  the  Kalispell  District  State  Forester 
concerning  the  Fire  Prevention  and  Keep  Montana  Green  Programs  carried 
out  by  the  Youth  Camp  crews . 

6.  Become  thoroughly  familiar  with  the  pxorpose  and  goals  of  the  Youth 
Forest  Camp  and  provide  information  to  interested  people  which  will  be 
designed  to  make  known  the  nature  and  scope  of  the  activities  of  the 
Youth  Forest  Camp. 
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7.  Act  for  the  Deputy  (Operations)  as  assigned  xirhich  may  include 

coordination  of  iwrk  projects  assigned  to  the  Youth  Forest  Camp  crews, 
arranging  for  purchase  of  supplies  and  material  requisitioned  by  the 
Kalispell  District  State  Forester  for  the  Youth  Camp  operations, 

B.  NORI^JA-L  PRODUCTION  PROJECTS; 

1.  Coordinate  the  assignment  of  the  Fire  Protection  Staff  personnel  to 
assist  the  Chief  Youth  Camp  Forester  conduct  training  and  orientation 
sessions , 

2.  Prepare  lesson  plans  for  fire  training  schools  for  Youth  Camp 
personnel  in  Fire  Control  principles,  methods,  procedures  and  tech- 
niques, and  submit  to  Deputy  State  Forester  (FIS)c 

3.  Plan  and  conduct  the  CM-2  review  of  the  Youth  Forest  Camp  operations 
with  S&PF,  Uo  S.  Forest  Service,  Coordinate  with  Kalispell  District 
State  Forester  and  Chief  Youth  Camp  Forester. 

U.  Conduct  inspections  of  Fire  Protection  and  suppression  work  projects, 
policies  and  procedures  of  the  Youth  Forest  Camp  as  scheduled. 

5.  Serve  as  Fire  Suppression  Overhead  for  Youth  Camp  crews  as  required. 

6.  Review  Youth  Camp  prescribed  burning  plans  and  coordinate  times  of 
burning  ^^rith  weather  data. 

7.  Coordinate  X'ri.th  Projects  and  Plans  the  development  of  fire  equipment 
for  use  by  the  Youth  Forest  Camp  crews. 

8.  Ifeke  recommendations  to  the  Deputy  State  Forester  (Operations)  for 
special  work  projects  to  be  performed  by  Youth  Forest  Camp  crews. 

9.  Coordinate  the  inspection  of  Youth  Camp  work  projects  vrith   the 
Kalispell  District  State  Forester  and  Chief  Youth  Camp  Forester. 

D.  SPECIAL  PRODUCTION  PROJECTS: 


1.  Conduct  fire  readiness  inspection  including  training,  tools,  and 
equipment  of  Youth  Forest  Camp  crews.  (EDC  1  June  1969) 

2.  Conduct  portions  of  fire  training  schools  for  Youth  Camp  personnel 
as  requested  by  the  Kalispell  District  State  Forester. 

COOPERATIVE  FOREST  MMGEi-IEOT  SUPERVISOR 
A.  ADMINISTRATION; 

1.  Prepare  specifications  for  Staff  review  for  forest  improvement  and  re- 
forestation work  projects  to  be  completed  by  Youth  Forest  Camp  crews. 

2.  Coordinate  with  the  Forest  Fire  Protection  Supervisor  and  the  Forest 
Management  Supervisor  in  preparing  the  annual  work  plan  for  the  Youth 
Forest  Camp  crevjs. 
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3.  Become  thoroughly  familiar  with  the  purposes  and  goals  of  the  Youth 
Forest  Camp  and  provide  information  to  interested  people  which  laill  be 
designed  to  make  known  the  nature  and  scope  of  the  activities  of  the 
Youth  Forest  Camp, 

U.  Coordinate  the  production  and  delivery  of  forest  tree  seedlings  needed 
to  complete  work  projects  assigned  to  the  Youth  Forest  Camp  crews. 

B.  NORML  PRODUCT IOI\l  PROJECTS; 

1.  Coordinate  the  assignment  of  the  Cooperative  Forest  Management  Staff 
personnel  to  assist  the  Chief  Youth  Camp  Forester,,  and  conduct  train- 
ing and  orientation  sessions  ,^ 

2.  Conduct  inspections  of  Youth  Forest  Camp  Work  Projects  as  assigned. 

3.  mke  recommendations  to  the  Deputy  State  Forester  (Operations)  for 
special  worl:  projects  to  be  performed  by  Youth  Forest  Camp  crews. 

U.  Coordinate  the  inspection  of  Yoiith  Camp  work  projects  with  the  Kal- 
ispell  District  State  Forester  and  Chief  Youth  Camp  Forester. 

C.  MEVJ  PRODUCTION  PROJECTS; 

1.  Prepare  lesson  plans  for  training  sessions  for  Youth  Forest  Camp  crews 
in  basic  forest  management  practices  including  thinning,  pruning, 
planting  and  soil  conservation  and  submit  to  Deputy  State  Forester  (FIS). 

2.  Conduct  training  sessions  for  Youth  Camp  personnel  as  requested  by 
the  Kalispell  District  State  Forester ^ 


K^LISPELL  DISTRICT  STATE  FORESTER 


A.  ADMINISTRATION: 


Ir,  Coordinate  district  work  projects  to  make  the  best  use  of  Youth  Forest 
Camp  crews  ind  equipment  to  economically  and  safely  carry  out  the 
district  xrork  plan. 

2.  Direct  the  preparation;  maintenance  and  transmittal  of  reports  required 

to  be  made  by  the  Youth  F(5rest  Camp  Staff. 

3.  Become  thoroughly  I'amiiiar  i-rith  the  purposes  and  goals  of  the  Youth 
Forest  Camp  and  provide  information  to  interested  people  which  will 
be  designed  to  make  known  the  nature  and  scope  of  the  activities  of 
the  Youth  Forest  Canip„ 

B.   NORi'JAL  PRODUCTION  PROJECTS; 

1.  Inspect  Youth  Forest  Camp  work  projects  for  progress  and  compliance 
with  instructions  for  the  completion^  also  that  they  are  conducted 
according  to  Statt  laws,  department  rules  and  regulations. 

2.  Coordinate  x^ith  the  Deputy  State  Forester  (Operations)  projects  to  be 
added  to  the  job  load  of  the  Youth  Forest  Camp  crews  and  supervisors.   P\ 
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3.  Coordinate  with  the  Chief  Youth  Forest  Camp  Forester  all  requests  for 
assistance  of  Youth  Camp  crews  to  complete  district  work  projects. 

U.  Forward  requests  for  supplies,  material  and  equipment  received  from  the 
Chief  Youth  Camp  Forester. 

5.  Approve  and  coordinate  annual  leave  of  Youth  Camp  supervisory  personnel 
with  other  district  personnel. 

6.  Arrange  for  assignment  of  adequate  supervision  of  Youth  Camp  crews 
while  regular  personnel  are  on  sick  or  annual  leave. 

7.  Participate  in  the  annual  CM-2  and  Title  IV  reviex-j  of  the  Youth  Forest 
Camp  work  projects. 

8.  Review,  prepare,  transmit  the  following  Youth  Forest  Camp  reports  as 
scheduled; 

a.  Vehicle  Report,  (Weekly) 

b.  Time  Reports.  (Monthly) 

c.  Narrative  accomplishment.  (Monthly) 

d.  Per  Diem  Claim.  (Monthly) 

e.  Application  for  Annual  Leave.  (See  Administrative  Manual) 

f.  Temporary  Payroll,   (l^th  of  Month) 

g.  Progress  Reports.  (Slash  &  Title  IV  Monthly) 
h.  Meal  Record,  (l^th  of  month  w/payroll) 

i.  Other  special  reports.  (As  scheduled) 

9.  Inspect  to  insure  that  all  Youth  Forest  Camp  tools  and  equipment, 
procedures  and  plans  and  personnel  training  are  ready  for  Fire 
Suppression. 

a.  Tools,  Vehicles,  Buildings,  etc. 

b.  Kapa  Lookout 

c.  Roads  and  Trails 

d.  Fire  Schools 

e.  Communications 

10.  Prepare  and  submit  timely  news  articles  to  the  local  newspapers,  radio 
and  TV  stations  on  the  progress  being  made  in  training  and  work 
accomplishment  of  Youth  Forest  Camp  crews. 
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11.  Coordinate  tne  Fire  i^reventxOii  and  Suppresaiun  actxvxoxea  oj.  the  Youth 
Camp  crews  xrith  district  and  other  protection  agency  programs. 

12.  Initiate  —  forward  recommendations  to  the  Operation  Staff  for  work 
projects  to  be  included  in  the  Youth  Forest  Camp  annual  plan  of  work. 

13.  Conduct  —  request  Operation  Staff  for  assistance  to  conduct  training 
and  orientation  sessions  for  Youth  Forest  Camp  crews « 

Ih.     iiake  recoirimendations  to  the  Deputy  State  Forester  (Operations)  for 
special  work  projects  to  be  performed  by  Youth  Forest  Camp  crews. 

15.  Coordinate  the  inspection  of  "fouth  Camp  work  projects  with  the  Chief 
Youth  Camp  Forester, 

SI-JAM  STATE  'i'O.lEST  SUPERVISOR 

A.  ADl-IIMISTRATION; 

1.  Coordinate  State  Forest  Work  projects  x-ri.th  the  Chief  Youth  Forest 
Camp  Forester  to  make  the  best  use  oi'  manpower  and  equipment  to 
economically  and  safely  carry  out  assigned  uorkj  also  in  matters 
pertaining  to  policies  and  general  work  plans. 

2.  Coordinate  with  the  Chief  Youth  Forest  Camp  Forester  on  the  purchase 
of  supplies  and  equipment  necessary  to  carry  out  mutual  work  projects 
to  avoid  duplication. 

3.  Coordinate  xjith  the  Chief  Youth  Camp  Forester  and  the  District  State 
Forester  in  preparing  the  annual  work  plan  for  the  Swan  River  State  Forest. 

h.     Become  thoroughly  familiar  with  the  purpose  and  goals  of  the  Youth  Forest 
Camp  and  provide  information  to  interested  people  which  will  be  designed 
to  make  knoim  the  nature  and  scope  of  the  activities  of  the  Youth  Forest  Camp, 

B.  NORi'AL  PRODUCTION  PROJECTS; 

1.  Except  for  Fire  Suppression  activities  request  from  the  District  State 
Forester  assistance  of  Youth  Camp  crews  to  complete  forest  work  projects. 

2.  Assist  the  Chief  Youth  Camp  Forester  conduct  training  and  orientation 
sessions  as  requested  by  the  District  State  Forester. 

3.  Supervise  work  project?  of  Youth  Forest  Camp  crews  when  regular  personnel 
are  sick  or  on  annual  leave  as  assigned  by  the  District  State  Forester. 

C.  MEVJ  PRODUCTION  PROJECT; 

Train  and  supervise  the  Youth  Camp  clerical  crew  assigned  to  the  forest. 
This  includes  the  maintenance  and  preparation  of  regular  forest  reports, 
forest  coriimunications  including  radio,  telephone  and  memorandums,  prep- 
aration of  maps  and  plans,  fire  danger  ratings  and  reports  and  all  pre- 
vention and  pre-suppression  activities  normally  carried  out  by  a  clerical 
crew. 

D.  SPECIAL  PRODUCTION  PROJECT: 

Locate  and  mark  a  proposed  recreation  trail  on  the  east  side  of  the  Swan 
River  from  the  Goat  Creek  Station  to  Point  Pleasant „  The  trail  location 
should  be  inspected  at  times  of  high  water  and  in  the  winter  to  determine 
the  suitability  of  the  location  for  year  round  use.  A  plan  of  the  exact 
location  is  then  to  be  prepared  and  forwarded  through  the  District  State 
Forester  to  the  Forest  Management  Supervisor  who  will  obtain  the  necessary 
right-of-way.  "7 
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(Rev.  June  1968) 
KA.LISFELL  DISTRICT 
lOOTH  FOREST  CAi'ff  OPERATIONS 

THIS  IS  THE  JOB  LOAD  OF  TIIE  CHIEF  YOUTH  CAixP  FORESTER  AND  STAFF  F.  Y.  1969 

A.  ADIIBIISTRATION; 

1.  Refer  to  the  General  Administrative  tasks  (applicable  to  all  divisions/ 
districts /functioiis/pcsitions;  listed  in  the  front  of  this  plan.  In 
addition,  certain  detajls  are  elaborated  in  the  Administrative  I'lanual, 
Objectives  and  Policy  Ilanual^  etc.  Specific  details  for  the  job 
appear  in  the  YFC  Operational  Iknual  and  Work  Plan^  Fire  Control 
Guidelines.,,  Hazard  Reduction  and  Jianageraent  Guidelines  and  other 
current  plans . 

2.  Coordinate/perform  work  projects  xjith  the  Swan  Forest  Supervisor 
and  YFC  Superintendent  to  make  the  best  use  of  manpower  and  equip- 
ment to  safely  and  economically  carry  out  the  Annual  Work  Plan  for 
the  Youth  Forest  Camp  and  the  Sxiran  State  Forest. 

3.  I'kintain  discipline  of  Staff.  Report  employee  performance. 

h.     Maintain  discipline  and  security  to  the  degree  required  by  the 
Superintendent  of  the  Youth  Camp  to  minajnize  the  possibility  of 
enrollees  talcing  unauthorized  leave «  Also  to  assure  the  orderly, 
safe  and  business lil-ce  completion  of  work  projects. 

$.     Report  the  absence  of  crew  members  to  the  Superintendent  of  the 

Youth  Carap.  Report  performance^,  conduct  or  attitudes  of  Youth  Cairip 
enrollees  as  required  or  necessary.  The  Chief  Youth  Camp  Forester 
xd.ll  attend  counseling  and  other  meetings  witn  the  Youth  Camp 
Superintendent  or  his  staff  as  requested. 

6.  The  Chief  Youth  Camp  Forester  is  responsible  to  determine  that  all 
required  reports,  records  and  requisitions  are  forwarded  to  the 
District  State  Forester  in  the  usiial  manner, 

7.  The  Chief  Youth  Camp  Forester  may  request  supervisory  personnel  to 
temporarily  replace  regular  personnel  who  may  be  on  leave  or  ill. 
All  requests  for  such  assistance  will  be  made  to  the  District  State 
Forester. 

8.  The  Chief  Youth  Camp  Forester  may  request  other  department  personnel 
to  put  on  and  instruct  special  schools  axid  training  sessions.  All 
requests  for  such  assistance  m.11   be  made  to  the  District  State 
Forester . 

9.  The  Chief  Youth  Camp  Forester  in.1.1  make  crews  available  to  the  Swan 
State  Forest  Supervisor  or  other  district  personnel  for  special  work 
projects  as  requested  by  the  District  State  Forester. 
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Kalispell  Dist.  (Cont.) 
Youth  Forest  Camp 
Job  Load  -  1969 


B.   NORmL  PRODUCTION  PROJECTS: 


1.  Prepare  zrritten  work  assignrnents  for  all  personnel  assigned  to  the 
Youth  Gamp  crews  each  month,  to  be  complfcted  by  the  25th  of  the  month 
prior  to  the  month  in  which  thf  project  will  be  carried  out. 

2.  Provide  superviGioji  to  staff  and  ciews  to  assure  work  projects  are 
carried  out  with  ihe:  approved  methods,  procedures^  tools  and  safety. 

3.  Arrange  for  training  of  ataff  and  crexjs  m  proper  use  of  tools  and 
equipment;  procedures  to  complete  irork  projects, 

1;.  Record  time  in  man  days  or  mar.  hours  spent  on   each  pro.ject  on  project 
plan, 

5e  Chief  Youth  Camp  Forester  and  Camp  Superintendent  will  select  and  assign 
2-man  clerical  crew  to  the  Supervisor.  Swan  State  Forest  and  a  2-man 
clerical  crew  tt  camp  office  for  clerical  training  and  performing 
clerical  duties, 

6.  Super-s/ise  Youth  Camp  Forester,  Foremen,  and  crews  in  carrying  out 
normal  (reoccarrirg)  assigned  projects  listed  in  the  INITIAL  WORK 
PIAN,   (YOUTH  FOREST  CAiIP  WORK  PRCGRAii)  Work  Projects  for  Youth 
Camp  crews  other  than  those  in  this  plan  must  have  prior  approval 
by  the  District  State  Forester  and  the  Operations  Chief.  However, 
in  the  protection  of  life,  limb,  or  property,  the  Chief  Youth  Camp 
Forester  may  assign  work  not  in  thf^  annual  work  plan  without  prior 
approvalo   Iji  this  case,  he  iri-ll  report  his  action  to  the  District 
State  Forester  as  soon  as  practical.  The  Chief  Youth  Camp  Forester 
may  adjust  the  master  plan  i^th  specific  day-to-day  planning  to  conform 
with  available  aquipmevitj  supplies,  and  inclement  weather. 

7.  Training  Youth  Camp  Crews  -  Chief  Youth  Camp  Forester  xvill  arrange 
through  the  District  State  Forester ;,  for  Department  and  "outside" 
Instructors  to  put  on  the  following  training  schools; 

a)  Use  of  fire  suppression  tools 

b)  Job  f  ..fety  and  first  aid 

c)  Use  of  power  equipment 

d)  Principles  of  fire  suppression 
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Kalispell  Dist.  (Cont.) 
Youth  Forest  Camp 
Job  Load  -  1969 


e)  Hot  Shot  Tire  Crew 

f)  Mountain  Rescue  Squad 

g)  Hunter  Safety 

h)  Forest  Management 

i)  Special  Lands  cap  .^ng 

j)  Other  subjects  as  appropriate 


Coordinate  with  the  Swan  State  Forest  Supervisor  in  the  suppression 
of  fires  occurring  on  the  unit  involving  Youth  Forest  Camp  Crews. 


9.  Coordinate  requests  for  use  of  YFC  crews  to  carry  out  district 

XTOrk  projects.  Requests  of  use  of  crex^s  should  be  made  in  advance 
to  allow  proper  balance  and  scheduling  of  regular  Youth  Camp  work 
crews . 


10.  Inspect  work  projects  in  progress  or  completed  by  Youth  Camp  crews, 

11.  Inspect  to  insure  that  Youth  Forest  Camp  tools  and  equipment  procedures 
and  personnel  training  are  ready  for  fire  suppression. (EDC  1  July) 

12.  Maintain  safety  checks  on  vehicles, 

13.  Requisition  necessary  tools,  supplies  and  equipment  for  the  operation 
of  the  Youth  Forest  Camp  crews. 

III.  Review/prepare  and  transmit  the  follox'ri.ng  reports  as  scheduled, 

a)  Vehicle  reports  (Weekly) 

b)  Time  reports  (Monthly) 

c)  Narrative  report  to  Kalispell  District  Forester 

d)  Per  diem  claim  (Monthly) 

e)  Application  for  annual  leave. 

f )  Progress  reports  (Slash  and  Title  TV  monthly) 

g)  Other  special  reports 

C.   NEVJ  PRODUCTION  PROJECTS; 

(See  No.  6  Normal  or  Special  Production  Projects) 
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Kalispell  Dist,  (Cont.) 
Youth  Forest  Gamp 
Job  Load  -  I969 


D.   SPECIAL  PRODUCTION  PROJECTS: 


Supervise  Youth  Camp  Forester,  Foremen^,  and  crews  in  carrying  out 
special  (one  time)  assigned  projects  listed  in  the  INITIAL  MORK 
PLAN.  Work  Projects  for  Youth  Camp  crews  other  than  those  in  this 
plan  must  havt:  prior  approval  by  the  District  State  Forester  and 
the  Operations  Chief «  However,  in  the  protection  of  life,  limb, 
or  property,  the  Chief  Youth  Camp  Forester  may  assign  xirork  not 
in  the  annual  work  plan  without  prior  approval.  In  this  case,  he 
vjill  report  his  actj.on  to  the  District  State  Forester  as  soon  as 
practical.  The  Chief  Youth  Gamp  Forester  may  adjust  the  master 
plan  with  specific  day-to-day  planning  to  conform  with  available 
equipment,  supplies,  and  inclement  weather. 


E.  MAINTENANCE; 

1.  Maintain  security  of  State  property  assigned  including  buildings, 
vehicles,  tools,  equipment  and  supplies.  Report  loss,  theft  or 
damage  to  immediate  supervisor  and/or  civil  authorities  as  in- 
dicated. 


2.  Supervise/coordinate/perform  all  necessary  maintenance  of  vehicles, 
equipment,  buildings,  and  facilities  assigned.. 


F.  MEEIIlvUS; 

(No  special  meetings  scheduled  now) 

G.  TRAINIKU; 

1.  Miles  City  Industrial  School  "field  trip."     (Ccnpieted  Spring  1969) 

2.  Law  Enf  orcemeritr 

3.  Slash  trainings 

h.     First  Aid  Refresher. 

5.  Fire  Weather  School. 

6.  Chief  Forester  and  Staff  to  inspect  Washington  State  Youth  Camp, 
(Completed  Spring  1969) 
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TRADIBTG  OUTLINES 

To  permit  each  enrollee  of  the  Swan  River  Youth  Forest  Camp  to  develop  an 
appreciation  for  the  work  program  provided  by  the  State  Forester^  to  feel  that 
he  knoxjs  where  he  fits  into  a  worthwhile  program,  and  to  teach  him  how  to  do 
his  job  safely  and  skillfully,  each  Xirill  be  provided  basic  training  in; 

(1)  Work  Program  Orientation 

(2)  Job  Safety  (incorporated  in  all  instructions) 

(3)  Basic  Tools  and  Equipment 

(h)  Standard  Red  Cross  First  Aid  and  Self -Help  Training 

(^)  Forest  Fire  Control 

(6 )  Tree,  plant  identification 

(7)  Hunter  safety 

(8)  Driver  &  defensive  driving  training 

(9)  Animal  identification 

Special  job  and  safety  training  irill  be  provided  as  it  applies  to  these 
work  crew  assignments; 

FOREST  IMPROVEriENT  CREliT 

(a)  Tools,  Equipment  and  Job  Safety 

(b)  Timber  Ilanagement,  Thinning 

(c)  Timber  ilanagement.  Planting 

(d)  Prescribed  Burning 

(e)  Road  iiaintenance 

(f )  Trail  Construction  and  Iiaintenance 

(g)  Chains aw 

LAI-IDSCAPE  Aim  CAIiFGROUi\fD  iiAIiITE^^A.ICE  CRIiTJ 

(a)  Landscape  and  Campground  maintenance  training 

(b)  All  training  outlined  under  Forest  Improvement  Crew 

CARPEOTER  Al^TD  3UILDI1IG  LAIIITENAITGE  CRE^7 

(a)  Basic  Tools,   Equipment  and  Job  Safety 

(b)  Carpentry  and  use  of  power  tools  including  painting 
and  staining. 

(c)  Chainsaw 

CLERICAL  CRE^J 

Clerical  including  office  machines 

HOT  SHOT  FIRE  CRE'r 

Intensive  fire  fighting  including  pumps  and  heavy  equipment 

IIOUIOTADI  RESCUE  CREIJ 

Advanced  rescue  work  including  traffic  control. 
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WORK  PRCGRAIi  ORIENTATION  TRAINIKG  OUTLIM 

A.  INTRODUCTION  OF  STATE  FOlffiSTRY  DEPARTHENT 

Identify  and  generalize  responsibilities  of  the  Office  of  State  Forester. 

B.  ORGANIZATION  INCLUDIM}  BOARD  OF  FORESTRY  &  STATE  BOARD  OF  LAND 
COMilSSIOI^RS. 

C.  SPECIFICATIOKB  Al^D  GOALS  OF  THE  STATE  FORESTER. 

D.  ORGANIZATION  OF  THE  SWAN  RIVER  STATE  FOREST. 

E.  ARI"S  AND  GOALS  OF  THE  STATE  FORESTER  AS  THEY  APPLY  TO  SI'JAN  RIVER 
STATE  FOREST. 

F.  STUDY  OF  SWAN  RIVER  STATE  FOREST  liAP. 
Include  basic  map  reading. 
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BASIC  TOOLS  MP  EQUIFMNT  TRAIMING  OUTLINE 


A.  ORIENTATION; 

Identification  of  tools : 

Axe  (double-bit)  Weed  Cutters 

Pulaskis  Rake 

Hatchet  or  belt  axe  Shovel 

Hammer  File 

Single  jack  Hard  hat 

Mall  Gloves 

Hand  saw  Safety  glasses 

Bow  saw  Safety  shoes 

B.  SAFETY: 

1.  Hazardous  features  of  each  tool. 

2.  Protection  against  injury  while  using, 

3.  Protection  against  injury  while  carrying  or  transporting. 
U.  Proper  storage. 

5«  Proper  clothing t 

a)  Hard  hat,  safety  glasses. 

b)  Shirt,  pants,  jackets 

c)  Safety  shoes,  boots. 

d)  Gloves,  chaps,  foot  and  leg  guards. 

C.  USE  OF  HAiJD  TOOLS: 

Guiding  principles, 

D.  CARE  OF  HMID  TOOLS: 

Proper  maintenance o 

E.  VEHICLE  TRAILS  PORT  ATI  OW  OF  EMOLLEES,  TOOLS  AMD   EQUIP^IENT. 

F.  CLEANniG  OF  TOOLS. 

G.  STORAGE  OF  TOOLS. 
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FIRST  AID  TRAINING  OUTLINE 

A.  FIRST  AID 

(As  outlined  in  the  Red  Cross  ?irst  Aid  Handbook). 

1)  First  Aid  -  Its  need  and  its  use. 

2)  Anatomy  and  psychology  of  the  bodyr. 

3)  Dressings  and  bandages -^ 
h)  Wounds  p 

?)  Shocko 

6)  Wounds  requiring  additional  consideration. 

7)  Artificial  respiration. 

8)  Injuries  to  bones,  joints  and  musclesc 

9)  Injxiries  due  to  heat  and  cold. 

10 )  Poisons. 

11)  Unconsciousness, 

12)  Comriion  emergencies, 

13)  Transportation. 

B.  JUDICAL  SELF  HELP  TRAINII\;G  COURSE 

(As  prescribed  by  the  Public  Health  Service  and  Civil  Defense), 
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FIREFIGHTDIG  TRABiril  OUTLIWE 


A.  lOTRODUCTIOM: 

a)  'Jhy  we  suppress  forest  fires „ 

b)  How  we  suppress  forest  fires o 

c)  Causes  of  forest  fires» 

d)  Kinds  of  fires  <. 

B.  FOREST  FIRE  PREVEr'TION: 

a)  Education  and  PRc 

b)  Removal  of  hazards o 

c)  Lai7  enforcement, 

C.  FOREST  FIRE  CONTROL: 

a)  Tetection 

b)  Presuppression 

Training  and  equipment 

c)  Suppression 

d)  Mop -up 

D.  USE  Ai'lD  PURPOSE: 
1.     Shovels 

a)  How  to  use. 

b)  Use  of  leverage. 

c)  Digging,  scraping,  cutting,  cleaning. 

d)  How  to  throw  dirt. 

e)  Position  when  not  in  use. 

f )  Sharpening  and  care. 


2.  Axe? 


a)  HoTiT  to  use. 

b)  One  side  sharp- 

c)  Limbing,  felling,  chopping, 

d)  How  to  car rye 

e)  Position  when  not  in  user 

f )  Sharpening  and  caren 


3.   Pulaski; 


a)  How  to  use. 

b)  Digging,  scraping,  cutting,  mop-up, 

c)  How  to  carryo 

d)  Position  when  not  in  use. 

e)  Sharpening  and  care. 
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FIREFIGHTIJIG  TRAINING  OUTLINE  (Sheet  2) 


U.  Crosscut  saw: 

a)  Hox/  to  use, 

b)  Eucklng^  felling, 

c)  Accessories, 

d)  How  to  carry. 

e)  Position  when  not  in  use, 

f )  Sharpening  and  care^ 

5.  IIcLeod  Tool; 

a)  How  to  use. 

b)  Scraping,  digging, 

c)  HoiiT  to  carry <- 

d)  Position  when  not  in  usen 

e)  Sharpening  and  careo 

E.  DANGEROUS  TOOLS: 
1.   Pulaski: 

a)  Loose  head. 

b)  Condemned  tooln 

c)  Rough  or  painted  handle » 

d)  Split  handle o 

e )  Dull, 


2.   Axe: 


a)  Loose  heado 

b)  Condemned  toolc 

c)  Rough  or  painted  handle. 

d)  Split  handle o 

e)  Dull. 


3.  Shovel; 


a)  Roughs  painted  or  split  handle 

b)  Dull  blade ^ 

c)  Bent  or  broken  blade. 


F.  MOVIE: 

Sharp  as  a  Razor, 
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BASIC  TREE,  SHRUB  A^^ID  GRASS  IDEMTIFICATIOM  TRAINING  OUTUNE 


A.  PURPOSE  -  To  familiarize  the  students  with  the  basic  classification  and 
identification  of  the  trees,  shrubs,  grasses  and  related  plants  native  to 
the  Swan  Valley.   Identification  would  include  but  would  not  be  limited 
to  the  important  commercial  tree  species  found  in  the  Swan  as  well  as  the 
shrubs  that  are  important  browse  for  x-rildlife  and  grasses  and  forbs 
important  as  forage  for  livestocks  The  method  of  instruction  should 
include  classroom  and  field  identificationc 

B.  CLASSIFICATION  OF  PLANTS  -  A  basic  study  of  how  plants  are  classified  into 
genus  and  species.  Also  an  understanding  of  the  taxonomy  of  plantsj  how 
and  why  they  are  name do 

C.  BASIC  PLANT  IDENTIFICATION  OUTLINE  -  (include  major  identifying  charac- 
teristics of  the  genus  and  species),. 

Trees  and  Shrubs 

a.  Hardwoods  -  net  veined  (usually  deciduous) 


1. 

Cottonwoods 

7. 

2. 

Aspen 

8. 

3. 

Birch 

9, 

li. 

Alder 

5. 

Willows 

10, 

6. 

Mountain  maple 

11. 

Mountain  ash  li^.  Wild  currants 

Dogwood  1$.  Wild  gooseberry 

Ceanothus  l6.  Huckleberry 

(Red  stem  &  evergreen)  17.  Thimbleberry 

Sarvis  Berry  18.  Oregon  Grape 

Elderberry  19.  Kinnikinnick 

12.  SnoxiTberry  20.  Nine  bark 

13.  Wild  rose 


b.  Softwoods  -  Needle  leaved  (conifers) 


1.  Ponderosa  pine 

2.  Lodgepole  pine 

3.  Idaho  white  pine 
U'  Douglas -fir 

^.  Western  larch 

6.  Western  red  cedar 

7.  Alpine  fir 


8.  Grand  fir 

9.  TiJhite  bark  pine 

10,  Western  hemlock 

11,  Rocky  Mountain  juniper 

12,  Common  juniper 
13a  Pacific  jew 


Grasses,  forbs  and  sedges 


1.  Native  blue  grass 

2.  Western  x^iheat   grass 

3.  Rough  fescue 
k'  Pine  grass 

5.  Timothy 

6.  Red  top 

7.  Elk  sedge 


9o 
10  „ 
11. 
12, 
13. 


^Jild  rye 
Cheat  brome 
Bear  grass 
Geranium 
Lupin 
Larkspur 


15. 

Fire  weed 

16. 

Indian  Paint  Brush 

17. 

Wild  onion 

18. 

Nettles 

19. 

Horsetail 

20. 

Daisy 

lij..  'Jild  strawberry 


d.  Preparation  -  A  mounted  collection  of  samples  showing  stems,  leaves, 
fruit  and  flowers  for  classroom  instruction  will  be  necessary. 
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HUNTER  SAFETY  TRAINING  OUTLINE 


A.  PURPOSE: 

Under  Ilontana  law,  anyone  under  18  must  take  and  pass  the  hunter  safety 
course  in  order  to  purchase  a  resident  hunting  license.  Even  though  a 
youth  at  the  camp  does  not  plan  to  hunt,  it  is  still  recommended  that  he 
take  this  course  as  he  will  be  worlcing  in  the  woods  during  hunting  season. 

B.  SCOPE  OF  II^^STRUCTION; 

The  course  includes  the  basic  core  of  safe  gun  handling  as  well  as 
instruction  in  first  aid,  survival  techniques,  game  identification,  field 
care  of  big  game,  and  landoi-mer-sportsman  relations.  The  primary  purpose 
of  this  course  is  to  teach  safety.  ITormally  the  course  is  taught  in  5 
classes  of  2  hours  each,  a  minimum  total  of  10  hours.  Additional  films 
and  film  strips  are  available  to  augment  the  instruction.  Requests  for 
films  (from  Helena  office  of  Fish  and  Game)  must  be  made  well  in  advance. 

C.  REQUIRE  lEOTS; 

In  order  to  pass  the  hunter  safety  course,  the  student  must:  l)  attend 
all  class  sessions,  2)  pass  the  T^rritten  examination  with  a  grade  of  80 
or  higher,  and  3)  satisfy  the  instructor  as  to  his  ability  and  attitude. 
With  reference  to  tliis  last,  even  if  the  enrollee  attends  every  class  and 
passes  the  test,  he  VTxll   not  be  certified  unless  his  instructor  is 
satisfied  that  he  is  a  safe  gun  handler. 

D.  INSTRUCTORS: 

The  Uontana  hunter  safety  course  is  taught  by  volunteer  instructors 
x-rho  give  freely  of  their  time  and  talents  to  promote  safety  in  Ilontana. 
They  put  many  hours  into  this  program  and  receive  no  pay.  Arrangements 
for  instructors  x-rill  be  made  through  the  iCalispell  District  State  Forester 
and  through  the  lialispell  District  of  the  State  Fish  and  Game.  Qualif- 
ication of  a  local  instructor  may  be  desirable. 
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VEHICLE  OPERATION  TRABIING  OUTLIi^lE 


A.  PURPOSE : 

To  train  enrollees  as  efficient  and  competent  automobile  and  truck 
drivers. 

B.  THE  VEHICLE: 

1.  Engine e 

2.  Chasis,  wheels,  tires. 

3.  Body, 

U.  Controls 

a)  Starting  -  how  engine  is  started,  clutch. 

b)  Stopping  -  brakes. 

c)  Steering  -  steering  wheel. 

d)  Indicators. 

C.  !'IAINTEHA]\ICE: 

1.  Oil  and  grease. 

2.  Radiator. 

3.  Tires--air  pressure;   changing. 
U.     Cleaning. 

D.  DRIVI^'IG  P.EGULATIONS: 

(Include  Defensive  Driving)    (See  Ilontana  Driver's  Iianual  -  Highway  Patrol) 

E.  DEPART! lEIW  POLICIES; 

(See  Vehicle  Extract  of  Administrative  Iianual) 
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TRAINING  OUTLDIE  -  IDENTIFICATION  OF  I.nLD  MIIIAIS,    BIRDS  MB  FISH  FOUiro 

ON  THE  S''M  AREA 


A.  PURPOSE  -  To  acquaint  YFC   enrollees  with  species  of  ^jild  snimslSj  birds  and 
fish  found  on  the  Siran  ares.     Also  includes  importance  of  aiiiinals  and  birds 
in  forest  ecology.      The  instructions  would  include  classroom  and  field  identi- 
ficEtion. 

B.  CLASSIFIC;.TIOiI  OF  AimiA.IS,  BIRDS  AND  FISH  -  A  basic  study  of  hoir  each  are 
classified  into  genus  and  species.      Also  an  understanding  of  the  taxonoiny. 
How  vertebrates  are  classified  and  named. 

C.  BASIC  IDENTIFICATION  OUTIILIE  - 

1.      Animals 


a. 

Grizzly  Bear 

b. 

Blade  Bear 

c. 

Ellc 

d. 

Ilule  Deer 

e. 

Hhitetail 

f. 

Mountain  lion 

&• 

Bobcat 

h. 

Canadian  Lynx 

i. 

Coyote 

J. 

Skunlc 

k. 

Badger 

2.     Birds 

a. 

Suan 

b. 

Canada  Goose 

c. 

SnoTjgoose 

d. 

iiallard  Duel: 

e. 

ilerganser 

f. 

Teal 

g- 

Bald  Eagle 

h. 

Golden  Eagle 

i. 

Goshawk 

J- 

Sparrow  Hawlc 

3.        Fi£ 

;h 

a. 

Bull  Trout 

e. 

b. 

RainboT7 

f. 

c. 

Native  Cutthroat 

g» 

d. 

Yellowstone  Cutthroat 

h. 

1. 

Beaver 

m. 

iiuskrat 

n. 

Porcupine 

o. 

Pine  Squirrel 

p. 

Columbia  Ground  Squirrel 

q. 

Chipmunk 

r. 

Deer   IVbuse 

s. 

Field  House 

t. 

Snowshoe  Rabbit 

u. 

Cottontail 

1- 

Blue  Grouse 

1. 

Franlclin  Grouse 

m. 

Ruffed  Grouse 

n. 

'oodpeclcer 

o. 

Flicker 

P- 

Canada  Jay 

q. 

Raven 

r. 

Tanager 

s. 

Robin 

t. 

iieadowlark 

Eastern  Eroolc 
Xok anee  Salmon 
Grayling 
L;rge  ilouth  Bass 


i .  TJhitef  ish 

j .  Sucker 

k,  Peamouth 

1.  Perch 


D.      ffiEP/iRATION  -  Prepare  visual  aids  for  classroom  instructions  on  identification 
of  animals,   birds  and  fish. 
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TOOLS,    EQUIPijEMC  AI©  JOB  SAFETY  TRAINIRG  OUTLINE 

A.  ORIENTATIONS 

1.  Identification  of  tools; 

Axe  (double  bit)  Weed  cutters 

Pulaskis  Rake 

Hatchet  Shovel 

HaiTiraer  File 

Single  Jack  Hard  hat 

Mall  Gloves 

Hand  saw  Glasses 

Bow  saw  Shoes 

2.  Purpose  (use  of  each  tool) 

3.  How  developed, 

B.  SAFETY: 

1.  Check  and  point  out  hazardous  feature. 

2.  Explain,  shoxj  how  to  protect  against  injury  while  using. 

3.  Explain,  show  hoxj  to  protect  against  injury  while  carrying 
or  transporting. 

U.  How  to  protect  in  storage. 

C.  PROPER  CLCTHIKG; 

1.  Suitable  shirt  and  pantsj  snug  fitting  clothesj  cuffless, 
snag  proof,  tear  resistant^  gloves |  long-sleeved  shirt. 

2.  Work  shoes  or  boots  -  laced  and  tied,  non-skid  solesj  safety 
toe, 

3.  Gloves,  chaps,  foot  and  leg  guards, 

k'     Hard  hat-  Alx-jays  wear  on  job,  Headband  and  hammock  adjusted 
to  fit  snugly  with  an  air  space  of  h"   or  more  between  head 
and  top  of  crox^m  of  hat. 

D.  USE  OF  HANDTOOLSs 

1.  Guiding  Principles: 

a.  The  right  tool  shall  be  selected  for  the  job. 

b.  It  shall  be  in  good  condition. 

c.  It  shall  be  used  correctly — for  its  intended  purpose  only, 

d.  It  shall  be  kept  in  a  safe  place,  both  on  the 
job  and  in  storage. 
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Basic  Tools,  Equipment  and  Job  Safety  Training  Outline     (Sheet  2) 

2.  Shovel; 

a.  Demonstrate  use  of  shovel—don't  let  foot  slip  off 
sharp  corner. 

b.  Stand  or  lay  shovel  down  (point  doxm)  when  not  in  use. 

3.  Chopping  tools  -  axes^  hatchets,  puis skis; 

a.  Sharp-edged  tools  shall  be  guarded  and  sheathed  when 
carried  to  and  from  the  job. 

b.  VJhen  carrying  tools,  woi'lcers  shall  stay  at  least 
six  feet  apart,  :-/ith  tools  on  doxmhill  side. 

c.  I'Jhen  using  hand  tools,  workers  shall  keep  at  least 
ten  feet  from  other  workers 

d.  When  not  in  use,  tools  shall  b3  placed  against  bank, 
on  log,  stood  or  lain  doxjn  in  plain  sight,  xidth  sharp 
edge  down, 

e.  Workers  shall  not  throw  tools  nor  use  them  in  such  a 
way  that  anyone  can  be  injured. 

h.     Hammer,  single  Jack,  malls 

a.  Hold  nails  being  driven  Just  under  the  head  and  not  at 
the  bow. 

b.  lilhen  driving  a  large  bar,  other  ^^rorke^s  shall  hold  it 
xd-th  tongs  rather  than  xrith  his  hand. 

c.  A  mall  shall  be  harder  than  the  steel  object  to  be  struck. 

E.  CARE  OF  TOOLS; 

1.  iiaintenance; 

a.  Tools  shall  be  ground  to  safe  bevel.  Grind  slowly 
toward  cutting  edge  to  preserve  temper. 

b.  Tool  shall  be  placed  in  secure  position  during  filing. 
Use  handstone  to  finish  after  filing. 

c.  Axes  and  hatchets  that  are  excessively  round  cornered 
shall  be  condemned. 

d.  Keep  handles  smooth,  tight,  and  in  good  repair. 

2.  Chopping  tools: 

a.  When  carrying  unsheathed  chopping  tools,  handle  shall 
be  grasped  close  to  hand,  with  blade  parallel  xjith 
leg,  at  arm's  length  and  free  from  body.  Never  carry 
on  shoulder o  Carry  on  doxmhill  side. 

b.  Be  sure  footing  is  firm.-, 

c.  Alx-jays  chop  away  from  feet,  legs  and  body.  Stand  in 
such  a  way  that,  if  tool  glances,  it  cannot  strike 
feet  or  legs. 

d.  Enrollee  shall: 

1)  Remove  underbrush  that  might  interfere  with         _  ^ 
chopping.  J   ^ 
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Basic  Tools,  Equipment  and  Job  Safety  Training  Outline  (Sheet  3) 

2)  Remove  overhead  branches  tool  might  hit. 

3)  Chop  only  in  a  natural  position  where  there  is 
sufficient  clearance  to  sirring  the  tool.  Never 
chop  cross -handed. 

h)     Guard  against  chips  hitting  the  eyes. 

5)  Use  special  care  when  working  on  a  hillside. 

6)  Hatch  out  for  spring  x\rhen  cutting  a  sapling 
that  is  bound  dotmj  cut  from  underneath.  Watch 
for  sudden  breakage  in  brittle  wood. 

e.  Chopping  tools  shall  not  be  used  as  wedges  or  to  drive 
metal  wedges  or  stakes. 

f.  Two  men  shall  not  chop  together  on  a  tree. 

g.  When  grubbing  with  a  pulaski  roots  should  be  cut 
rather  than  pulled  out. 

h,  TfJhen  chopping  limbs  from  a  felled  tree,  axe  men  should 

stand  on  the  opposite  side  from  the  limb  being  chopped, 

cutting  toward  the  top  of  the  tree. 
i.  Feet  shall  not  be  used  to  hold  inaterial  being  chopped, 
j.  On  chopping  jobs,  special  foot  and  skin  protectors 

such  as  non-skid,  steel-capped  shoes  and  skin  guards, 

should  be  used. 

3.  Handsaws; 

a.  First  cut  of  handsaw  should  be  made  toward  you  to 
avoid  cutting  hand.  Guide  with  thumb  placed  over 
teeth  of  saw. 

li.  Bow  Saws: 

a.  Iilhen  inserting  a  blade  in  a  bow  saw  frame,  workers  shall 
keep  hands  and  fingers  in  the  clear  when  the  tension 
lever  snaps  into  or  against  the  saw  frame. 

b.  Iiihen  removing  a  boxir  saw  blade  from  the  frame,  operator 
shall  stay  clear  of  blade. 

c.  Bow  saws  shall  be  carried  over  shoulder — blade  to  the 
rear. 


5.  Files; 


a.  Files  shall  have  a  handle. 

b.  Knuckle  guard  should  be  used  for  filing  against  cutting 
edge. 

c.  File  shall  be  kept  free  of  oil  and  grease.  Discard 
files  with  hard  spots. 

d.  Condemn  a  dull  file  and  one  with  bent  tong. 
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Basic  Tools,  Equipment  and  Job  Safety  Training  Outline     (Sheet  U) 


6.      Shovels: 


a.  Shovel  should  be  kept  sharp, 

b.  It  should  not  be  used  as  a  pry  bar, 

c.  Legs  should  be  used  as  a  fulcrum. 


7.  Truck  drivings 


a.  Every  truck  and  pickup  used  for  transporting  enrollees 
shall  haves 

1)  Sufficiently  high  and  strong  guardrail  to 
prevent  falls. 

2)  Seats  anchored  to  vehicle  bed, 

3)  Substantial  steps  or  end  gate  for  loading  and 
unloading.  Rear  b^Imper  can  serve  as  step  on 
pickup . 

1;)  The  exhaust  system  shall  be  arranged  to  prevent 
exhaust  fimes  being  drax-m  into  passenger  area. 

b.  lien  and  tools  or  supplies  shall  be  handed  together  only 
when? 

1)  Tools  are  enclosed  in  a  substantial  tool  box 
attached  to  the  bed  and  equipped  with  securely 
fastened  cover. 

2)  In  emergency,  tools  are  wrapped  in  canvas  or 
other  material  and  lashed  to  the  truck. 

3)  Supplies  are  securely  lashed  to  truck. 

c.  In  no  case  shall  passengers  ride  on  top  of  a  load  of  supplies, 

d.  Mo  passengers  shall  be  carried  in  the  body  of  a  truck 
carrying  explosives  or  toxic  or  flammable  substance,  except 
that  gasoline  in  safety  cans  may  be  carried  with  passengers 
if  put  in  tool  boxes  or  fastened  to  prevent  movement. 

e.  The  driver  or  foreman  in  charge  shall  be  sure  all  persons 
are  seated  and  end  gates  shall  be  in  place  before  vehicle 
starts. 

f .  Passenger  shall  ride  only  in  cab  or  body  of  motor  vehicles. 
This  means  — 

1)  Arms  and  legs  inside  racks  and/or  ends  of  truck 
body. 
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Basic  Tools,  Equipment  and  Job  Safety  Training  Outline  (Sheet  5) 

2)  Everybody  seated  TJhile  vehicle  is  in  motion. 

3)  No  riding  on  hood,  fender,  or  running  board, 
g.  Dump  truck  drivers  shall s 

1)  Be  sure  hoist  control  mechanism  cannot  be  accidentally 
engaged  when  hauling  men  or  supplies. 

2)  Alx^rays  get  out  of  truck  when  it  is  being  loaded. 

3)  Only  dump  truck  driver  or  dump  bosses  shall 
trip  the  tailgate,  and  then  only  after  truck 
has  been  brought  to  full  stop. 

F.  CLEANIKG  OF  TOOLS: 

1.  Washing  tools; 

a.  Tools  shall  not  be  put  away  dirty. 

b.  Tools  must  be  cleaned  with  proper  material. 

2.  Scraping: 

a.  Use  scrapers,  paddles,  spatulas,  to  scrape  tools. 

3 .  Chemical,  detergents  t 

a.  Do  not  use  gasoline  to  clean  tools, 

b.  Use  cleaning  solvents  where  proper. 

G.  STORAGE  OF  TOOLS: 

Store  tools  in  proper  racks  or  containers. 
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TEIBER  IIAI'IAGEItEJ)IT  THIlTiUMG  TRAIHIMG  OUTHHE 

Tools:     Axe,    Bow  sax-J,  Sandvik   tool.   Pruning  saw,   Chainsaw,   Chain  Bow  Saw. 

A.  PURPOSE  OF  THim-IING; 

Explain  (permits  more  rapid  gro^^rth  of  remaining  trees) 

B.  SAFETY: 

1.  Enrollees  must  have  been  trained  in  use  of  tools  they  will  be 
using.  Remind  of  safety, 

2.  Crew  members  must  not  be  permitted  to  work  too  close  together, 

3.  Thinned  material  ordinarily  should  be  felled  toward  area  already 
thinned  -  to  permit  safer  footing  for  workers, 

C.  FROGRAIi: 

1,  Selection  of  thinning  sites. 

2p  Protection  from  fire  and  livestock  damage, 

3f  Dangers  of  insect  damage. 

I4.,  Sample  marked  area  will  be  guides. 

5f  Other  trees  will  be  cut  within  six  inches  of  the  ground  or  as 
directed.   (Trees  must  be  completely  severed  from  the  stump), 

6,  Hazard  Reduction  procedures. 

(Refer  to  Thinning  Specifications  for  further  details) 
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Timm  MMAGEMENT  PLMTING  TRAIMIWG  OUTLIME 

Tools:     Planting  bars.   Planting  mattocks. 
Safety:   Proper  spacing,  no  horseplay. 

A.  PURPOSE  OF  PLAI'ITEIG: 

Ejqjlain  (to  insure  reestablishment  of  the  stand,  proper  species) 

B.  PREPMATIOH  OF  THE  AlEAi 

1.  Hay  need  no  other  treatment. 

2.  Hay  need  treatment  to  reduce  competition. 

C.  ARRIVAL  Aim   CARE  OF  PLAllTII-IG  STOCK: 

a)  Keep  moist. 

b)  Do  not  allow  air  to  dry  out  hair  rootlets. 

D.  CARRYING  SEEDLING  TREES  DURING  PLAI^ITIelG  OPERATIOi-I; 

Planting  bag. 

E.  USE  OF  PLAiWIWG  TOOLS: 

1.  Plant  trees  proper  depth  xjith  plenty  of  root  room. 

2.  Compress  soil  to  eliminate  air  pockets  about  roots. 

3.  Proper  spacing. 

F.  USE  OF  riACHIWES  (under  special  conditions) 

G.  PLAi'TTING  PROCEDURES  IIT  OTHER  SITUATIONS 

(Refer  to  Planting  Specifications  for  other  details) 
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mESCaiBED  BURMKG  TRAIICTNG  QUTLIIIE 

Tools:     Torches  J    shovel^   pulaskis,   backpeck  pUiiops^    pumper  units. 
Safety;     As  applicable  to  ecuipment  on  fire. 

A.  PURPOSE: 

To  assist  in  the  fall  slcsh  burning  program. 

B.  PREPARATION: 

1.  Fireline  around  are?  to  be  burned. 

2.  Fuel  bunched  to  secure  satisfactory  burn. 

C.  IGNITION: 

1.  Inside  rrea  in  such  inanner   as  to  cause  draft  touard  center 
of  area  to  be  burned. 

2,  iiay  need  to  reignite  area,  which  did  not  burn  out. 

D.  i^DP-UP: 

1.  i'bp-up  xjill  consist  of  preventing  fire  from  crossing 
lines. 

2.  'hatching  until  safe. 
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ROAD  IIAIMTEMMCE  TRABTING  OUTLINE 

Tools:  (As  necessary  for  specific  tasks) 

Safety;  (Emphasize  safety  especially  traffic  that  viill  be  encountered) 

A.  PURPOSES 

To  maintain  the  road  system  in  a  safe  and  passable  condition, 

B.  riAINTEWAi^ICE  TASIS: 

1.  Surface  Maintenance, 

2.  Hotor-Grader  Use. 

3.  Spot  Repairs. 

U.  Surface  Replacement, 

^.  Pavement  Repairs, 

6.  Shoulder  and  Side  Slope  Maintenance, 

7.  Roadside  Maintenance, 

8,  Appearance, 

9,  Protective  Cover. 

10.  Visibility  Protection, 

11.  Drainage  Maintenance, 

12.  Snow  Removal. 

13.  Maintenance  for  Safety, 
llj..  Open  Top  Culverts, 

15 ,  Grading  Roadx-ray. 

16,  Selective  Removal  of  Trees  and  Snags. 

17,  Drainage  Dips, 

18,  Slide  Removal  and  Embankment  Repair, 

19,  Maintenance  of  Signs, 

(Refer  to  various  Road  Maintenance  Specifications  for  details), 

3  2 


TRAIL  CONSTRUCT lOrl  MP  iJAIMTENMCE  TRAr'^lAJG  OUTLINE 

A.  PURPOSE ; 

To  maintain  trails  and  trail  structures  in  safe  and  passable  condition, 

B.  CONSTRUCTIOIT  PROCEDURES s 

1.  Clearing  and  Grubbing. 

2.  Special  IH.tches. 

3»  Tread  Construction. 

a.  Grade. 

b.  IJidth, 

c.  Tread  through  cliffs,  ledge  rock,  talus  or  rock  slides, 

d.  Turnpike  sections, 

e.  Streara  fords, 

f.  Switch  backs. 

g.  Drainage. 

h.     Route  marking, 
i,     Ilachine  construction, 
U.      Selected  Barrox-j, 

5,  "Jater  Bars, 

6,  Rock  Drains, 

7,  Culvert  Pipe, 

8,  Trail  Puncheon, 

9,  Log  culverts  and  log  bridges, 

C.  MIJlTErlAilCE  PROCEDURES; 

1,  Trail  structures, 

2,  Clearing  and  grubbing  and  tread  maintenance, 

3,  ilaintenance  of  drainage  facilities, 
1|.  ilaintenance  of  signs. 

(Refer  to  various  trails  specifications  for  details).  \    A 


CHAIKSAl'f  TRAINING  OUTLINE 

A.  PURPOSE: 

To  train  enrollee  to  use  chainsaw  safely  and  efficiently. 

B.  SAFETY: 

It  is  the  operator's  responsibility  for  safety  of  crew  members  working 
around  him. 

C.  TERMS  ENROLLEES  SHALL  LEARN: 

On-off  switch,  throttle.,  choke,  oiler,  pull  rope,  air  filter,  bar,  chain, 
fuel  tank,  chain  oil  tank,  dog,  sparkplug,  spark  arrester,  chain  guide, 
chain  adjustment  screw. 

D.  TRANSPORTATION  OF  SAW; 

1.  Foot  travel. 

2,  Vehicle. 

E.  MAINTENANCE  OF  CHAINS A¥: 

1.  Mixinsr  fuel. 

2.  Proper  SAE  grade  of  oil  for  chain  tank, 
3-  Adjusting  the  chain. 

h'     Hand  filing  chain. 

5.  Replacing  parts 

a)  Air  filter 

b)  Fuel  line  filter 

c)  Sparkplugs 

d)  Spark  arresters  screen 

e)  Chain 

6.  During-operation  maintenance  checks. 
F.   OPERATION  OF  CHAINS AV: 

1.  Preparation: 

a)   Protective  clothing. 
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CHAIFSAW  TRAINIJ^G  OUTLINE  (Sheet  2) 


b)  Necessary  tools 

c)  Preoperation — new  chain  check 

d)  Fuel 

e)  Oil 

2.  Starting  procedures. 

3.  Stopping  procedures. 
h'     Using  the  chainsaw; 

a)  Felling 

1.  Safety  nrocedures. 

2.  Cutting  procedures. 

b)  Limbing 

1.  Safety  procedures. 

2.  Cutting  procedures, 

c)  Buc!  ing 

1.  Safety  procedures. 

2,  Cutting  procedures 

a)  Undercutting 
h)   Overcutting 
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LANDSCAPE  AiID  CAiiPGRQUND  liAIMTE.'IMCE  TRAIrHUG  OUTmJE 

Tools s  All  the  basic  tools,  plus  vehicle,  lawranower. 

Safety:  As  suggested  for  use  of  each  tool  and  vehicle.  Especially  keep  in 
mind  safety  of  others  who  may  be  in  area  or  using  facilities. 

A.  PURPOSE: 

To  maintain  grounds  and  recreation  areas,  in  healthful  and  attractive 
condition. 

B.  SPECIAL: 

Enrollees  for  tliis  crex-r,  because  they  will  "meet  the  public"  on  their 
otim  will  be  selected  for  their  x^illingness  and  ability  to  meet  the 
public  in  a  friendly  and  courteous  manner,  while  at  the  same  time 
remaining  industrious,, 

G.  IIAIOTENAICE  PROCEDURES: 

1.  Policing  Area: 

a)  General  litter  pickup  of  area  in  vicinity  of  buildings,  and 
campgrounds « 

b)  Emptying  trash  and  garbage  containers,  transporting  to  dump 
area,  and  disposing  of  in  approved  manner. 

c)  Adding  orderliness  to  materials  x^hich  must  of  necessity  be 
left  in  the  open, 

2.  Lawn  Care: 

a)  Establishing. 

b)  'Catering  and  fertilizing, 

c)  Mowing  and  trimming, 

3.  Shrubbery  and  floxjer  bed  care: 

a)  Planting,  x-ratering,   fertilizing, 

b)  Trimming,  protecting. 

U.  Campground  sanitary  facilities: 

a)  Cleaning  and  deodorizing  toilet  facilities. 

b)  Cleaning  garbage  facilities. 
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CARPEI'lTRY  Ai'JD  SIGN  SHOP  TRABIIMG  OUTLBIE 


PURPOSE:  To  train  enrollee  in  the  use  of  basic  carpentry  tools,  electric 
handsaTi  and  router. 


A.  BASIC  CARPENTER  TOOLS; 

1.  Rule 

2.  Try  square 
3«     Carpenter's  square 
U,     1  litre  square 

5.  Bevel 

6.  Level 

7.  Plumb  and  chalk  line 

8 .  Hammer 

9.  nail  set 

10.  Bradawl 

11.  Hand  saws 

B.  USE  OF  BASIC  CARPENTER  TOOLS 

C.  CARE  MB  STORAGE  OF  BASIC   CARPErlTER  TOOLS 

D.  SICELL  SAt^; 

1.  How  to  use  -  when  to  use. 

2.  Switch  off  and  one 

3.  Safety 

a)  How  to  carry. 

b)  Guard  in  place. 

c)  ;Cick-back. 
1;.  Cross-cut. 

5.  Rip  saw^ 


12.  Keyhole  saw 

13.  Coping  saw 
lU.  Plane 

15.  Hand  drill 

16.  Brace  and  bit 

17.  Screwdriver 

18.  Chisel 

19.  Pliers 

20.  Clamps 

21.  Bench  vise 


37 


CARPEOTRY  AIID  SIGN  SHOP  TRAIITING  OUT  HUE   (Page  2) 

E.  POTffiR  DRILLS: 

1.  How  to  use. 

2,  Changing  drills,  size  of  drills. 

F.  LETTERING  GUIDES: 

How  to  lay  out  signs. 

G.  ROUTER : 

Use  of  router  in  maldng  signs. 
H.      PAIHTING  AIID  STAINING 
I.      BUILDING  KAiaTElIAiJCE 
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CLERICAL  TRAINING  OUTLINE 

Tools:  Office  equipment 

A.  PURPOSE; 

To  train  clerk  to  perform  clerical  duties  related  to  the  office. 

B.  PROGRAii: 

1.  Communications? 

a)  Answering  the  telephone. 

b)  Use  of  the  radio. 

c)  Preparing  brief  written  memos. 

d)  Relaying  messages. 

2.  Greeting  Visitors: 

a)  Information  of  general  nature. 

b)  Knowledge  of  employees  in  area. 

3.  Reports : 

Preparation  and  maintenance  of  such  reports  as  vehicle, 
time,  telephone  and  radio  log,  fire  reports  as  may  be 
assigned. 
U.  Pilings 

a)  Acquaintance  T-jith  operation  of  files. 

b)  Filing  procedure. 

5.  Office  Maintenance: 

a)  Appearance. 

b)  Neatness. 

6.  Office  Machines 

Use  and  care. 

7.  Supplies: 

Ordering  procedures. 
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HOT  SHOT  FIRSFIGHTING  CRE''/ 


This  crew  will  be  composed  of  20  men  who,  in  addition  to  being  train- 
ed as  members  of  the  regular  fire  crew,  will  receive  training  in  the  use 
of  soecial  firefighting  equipment  such  r.s   fire  tanl^ers,  chainsaws^  and  the 
proper  use  of  water  and  retardants . 

Personnel  for  this  crew  will  be  selected  from  all  of  the  other  Youth 
Forest  Camn  crews.  They  x-ri.ll  be  men  who  have  1)  demonstrated  a  oarticular 
interest  in  firefighting ,  ?)  are  exceptionally  well  qualified  physically'- 
for  sustained  physical  labor,  3)  who  have  rated  high  in  the  regular  fire 
training  program,  h)   who  have  shown  a  satisfactory  degree  of  cooperation  and 
self  discipline,  and  5)  who  have  indicated  they  are  willing  to  undertake  the 
advanced  training  necessary. 

These  crews  will  generally  be  under  the  supervision  of  a  foreman,  how- 
ever, they  must  demonstrate  ability  to  recognize  safety  hazards  connected  T»ri. th 
firefighting  and  display  initiative  in  solving  suppression  problems.  These 
crews  may  at  times  be  used  in  areas  of  the  State  at  some  distance  from  the 
Swan  River  State  Forest.   They  must  show  willingness  to  perform  fire  suppres- 
sion duties  under  any  supervision  assigned. 
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HOT  SHOT  FIRE  CHEW  TRAIiaNG  OUTLiwE 


A.  SUBJECTS  TO  COWR% 

1.  Entrance  exam  (entrance  and  final  exam  identical). 

2.  Map  reading  and  area  computation, 

3.  Compass  orientatioHo 
li.  Use  of  hand  toola  , 
^.  Chain  saxjSo 

6.  Fire  behavior-, 

7.  Pumps  and  ^^rater  use 

8.  Heavy  equipment  op  oration r 

9.  Radio  useo 

10.  Initial  attack  L.nd  mop-upc 

11.  Final  exam, 

(Note:  Safety  will  be  stressed  throughout  each  individual  subject), 

B.  NAJOR  mSTRUCTION  POIinITSo 

1.  Entrance  exam., 

2.  Map  reading  and  area  computation  (see  Lesson  Plan  A) 

a.  How  to  interpret  map  symbols. 

b.  How  to  locate  positions  on  a  map. 

c.  Section,  toxmship  and  range  designations. 

d.  Contour  lines, 

e.  Location  of  ground  points  by  use  of  a  map. 

3.  Compass  orientation  (see  Lesson  Plan  B). 

a.  How  to  read  a  compass. 

b.  Uses  of  the  compass. 

c.  Route  location. 

d.  Run  compass  courses  and  compute  areas  of  test  plots. 

e.  How  to  pace  or  estimate  distances. 

I|.  Use  of  hand  tools  (see  Lesson  Plan  C). 

a.  How  to  use  a  shovel,  pulaslci,  axe,  crosscut  saw  and  McLeod 
tool  in  line  construction. 

b.  Actual  construction  of  firelines. 

c.  ilovies  on  use  of  hand  tools. 

5.  Chain  saws  (see  Lesson  Plan  D). 

a.  r.Bchanics  of  power  sawso 

b.  Operation  and  maintenance. 

c.  Safety  of  chain  saw  usee 

d.  Chain  saw  service. 

6.  Fire  behavior  (see  Lesson  Plan  E) 

a.  'Tiat  causes  i   fire  to  burno 

b.  Elements  of  fire  spreads 

c.  Films  on  fire  behavior « 
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HOT  SHOT  FIRE  CRF^  TRAIWI-^G  OUTLET^  (Sheet  2) 


7.  Pumps  and  water  use  (see  Lesson  Plan  ?). 

a.  laintenance  and  upkeep. 

b.  How  to  operate  pumps. 

c.  Fuel  mixtures  and  how  to  mix. 

d.  Water  use  on  the  fireline. 

8.  Heavy  equipment  operation  (see  Vehicle  Operator's  Manual), 

a.  Vehicle  maintenance. 

be  How  to  drive  heavy  equipment. 

c.  Use  of  multiple  driver 

d.  Hints  for  drivers  in  diagnosing  truck  trouble. 

9.  Radio  use  (see  Lesson  Plan  G) 

a.  Regulations  governing  radio  use. 

b.  Priorities  of  use. 

c.  How  to  usee 

d.  J  maintenance,    care  and  storage. 

10.  Initial  attack  (see  lesson  Plan  H) 

a.  Fire  size-upo 

b.  liethods  of  attack  and  choice  of  tools. 

c.  llop-up  techniques   (film). 

11.  Final  exam. 
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MOUI^ITAIN  RESCUE  SQUAD 

This  crew  will  be  composed  of  from  10  to  12  men  to  provide  a  well 
trained  crew  to  help  search  for.  administer  first  aid  to,  and  rescue  lost 
and  injured  individuals  from  mountainous  terrain.  Personnel  will  be  selected 
from  all  Youth  Forest  Camp  crews  on  the  basis  of  1)  attitude,  2)  id-llingness 
to  train  for  an  arduous  tas!:,  and  3)  physical  development  and  stamina,  in- 
cluding hi''inp;;,  smmrain'^.  snowshoeing,  skiing.   This  training  xd-ll  include 
the  use  of  standard  maps  and  compass,  summer  and  i-jinter  survival  including 
hiking,  cooking,  camning  and  advanced  first  aid.  Scecialized  training  will 
also  include  communications  and  rescue  techniques  in  the  mountains,  water 
and  motor  vehicle  accidents.  Traffic  control  and  traffic  safety  will  also 
be  taught. 

This  crew  will  generally  work  under  direct  supervision  of  one  counselor 
and  one  foreman;  however,  due  to  the  nature  of  the  work,  may  become  separated 
or  detailed  to  special  areas  to  search.   These  men,  therefore,  must  demon- 
strate resourcefulness  and  initiative  and  effective  use  of  the  training  re- 
ceived. Crew  members  should  have  a  feel  for  remote  areas  such  as  sense  of 
direction,  lay  of  land;;  natural  barriers  and  assists  to  lost  persons.  In 
other  words,  "woods  mse"  T^rith  a  reco^-nition  of  natural  dangers  to  human 
life,  includinp-  weather. 
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iiOUUTAIN  RESCUE  SQUAD  TRAIi\[ING  OUTUrlE 


A.      PURPOSE: 

To  provide  aii  elite,  well  trained  crew  to  help  search  for^    admin- 
ister first  aid  to,    aiid  transport,   lost  and/or  injured  individuals 
from  mountainous  terrain. 


B.      ORE,'  COIIPOSITION; 

This  cret;  will  be  made  up  of  enrollees  selected  on  a  basis  of  atti- 
tude, physical  ability  and  trillingness  to  train  for^  xjhen  needed, 
an  arduous  task. 


C.      TRAINING  TOPICS: 

1.  llap  and  Corapass 

2.  Hiking 

a )  SuTiiraer 

b)  IJinter 

3.  Cooking 

a)  SuTiirner 

b )  I/inter 

h'     Camping 

a)  Suramer 

b)  ^.Tinter 

5.  Advanced  First  Aid 

6.  Survivai  Training 

7.  Coramunications 

a)  Radio 

b)  Semaphore 
G )     Smoke 

d)      Groiind  Air 

0.  Mountain  Rescue 

9.  Ice  Rescue 

10,  '.later  Rescue 

11.  Traffic  Control 
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JOINT   PROJECT  SUi#KiRY  -  COl'MON  TO  ALL  CREWS 


Project  No. 

] 
Main- 

Descriptic 

m   or  Tit] 

Le 

I-M-1 

tenance  of  Tools  & 

Equipment 

I-P-1 

Tree 

Planting 

in  Block 

21; 

(l5-2i;-17) 

I-P-2 

Tree 

Planting 

in  Block 

3 

(16-2U-17) 

I-P-3 

Tree 

Planting 

in  Block 

28 

(16-2U-17) 

I-P-U 

Tree 

Planting 

in  Block 

11 

(l6-2a-17) 

I-P-5 

Tree 

Planting 

in  Block 

9 

(16-2U-17) 

I-P-6 

Tree 

Planting 

in  Block 

9 

(17-2I1-I7) 

I-P-7 

Tree 

Planting 

in  Block 

13 

(18-2U-17) 

I-P-8 

Tree 

Planting 

in  Block  15 

(21-2U-17) 

I-P-9 

Tree 

Planting 

in  Block 

23 

(21-2U-17) 

I-P-IO 

Tree 

Planting 

in  Block  2^ 

(22-2U-17) 

I-P-11 

Tree 

Planting 

in  Blocks 

1  7  ' 

Sc   11,  (12-23-18) 

I-P-12 

Tree 

Planting 

in  Blocks 

■'   1, 

3,   13,   15,  17, 

Applicable 
Quantity 


I-P-13 


21  (ljb-23-18) 


Tree  Planting  in  Blocks  1,  8,  12,  lU,  18, 
20,  25  Sc   27  (22-23-17) 


Page 

No. 

h6 


17  acres 

hi 

3  acres 

U8 

6  acres 

h9 

8  acres 

50 

10  acres 

51 

16  acres 

52 

15  acres 

53 

U  acres 

5U 

10  acres 

55 

20  acres 

56 

ho   acres 

57 

120  acres 

58 

160  acres 

^9 

I-P-lii  Tree  Planting  in  Block  ih     (Sec,    11,   12. 

13,   T2i;N  -  R17W) 


h9   acres 


60 


(Planned  Planting  =  hJQ   acres) 
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PROJECT  PLAN 


Type;     Ilaintenance   (Tools  and  Equipment) 


Project  Ho . ;  I -M- 1 


Location  or  Descriptions; 

To  be  accomplished  at  Sxi7an  Station. 
Specifications  or  Instructions; 

Repair  and  sharpen  all  hand  tools  for  all  districts. 


Remarks ! 


Includes  tools  used  by  various  Youth  Camp  crews. 


Reports  Required; 
Ilonthly  Narrative  Report 
Total  Man- days; 

Date  Project  Completed; 

Project  Foreman; 

Inspected  by:  ------ 

Date:  -------- 


PROJECT  IIAP; 


(Not  applicable) 
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PROJECT  PLAN 


Type;  Reforestation  (Planting) 


Project  No.:      I-P-1 


Location   or  Descriptions: 

Clearcut  Block   24,   Section   15,   T2/y\I,  R17^l 

Specifications  or  Instructions: 

Interplant  and/or  spot  plant  3,000  Ponderosa  Pine  or  Western  Larch 
12'  X  12'  spacing.   (See  Planting  Specifications) 


Remarks: 


17  acres;  approximately  180  trees/acre.  During  appropriate  ground  conditions, 
Spring  1969 


PROJECT  MAP: 


Reports  Required: 

Submit  Title  IV  V/ork  Report  & 
map  through  Kalispell  District 
Forester  to  FM  Supervisor. 

Total  Man-days; 

Date  Pro.iect  Completed; 

Project  Foreman: 

Inspected  by: 
Date: 


SW4,  Sec.  15,  T24N  -  R17W 
(Scale:  k"/m±le) 


^7 


PROJECT  PLAN 


Type;  Reforestation  (Planting) 


Project  No.;   I-P-2 


Location  or  Description: 

Wi  Clearcut  Block  #31,  Section  16,  T24N,  R17/J 
Specifications  or  Instructions; 

Interplant  west  edge  of  clearcut  block  vd.th  1200  Ponderosa  Pijie  or 


We 


stern  Larch.   12  x  12  spacing.   (See  Planting  Specifications, 


Remarks: 


3  acres;  approximately  400  trees/acre.  During  appropriate  ground  conditions. 


Spring  1969. 


Reports  Reouired; 


Submit  Title  IV  Work  Report  & 
man  through  Kalispell  District 
Forester  to  FM  Supervisor. 

Total  Man-days; 


Date  Project  Co.ipleted; 


PROJECT  MAP 

J- 


SE^,  Sec.  16,  T2AN  -  R17W 
(Scale:   4"/mile) 


Project  Foreman: 


Inspected  by: 
Date; 


^i 


PROJECT  PLAN 


Type:   Reforestation  (Planting) 


Project  No.:      I-P-3 


Location  or  Descriptions; 

Center   of  Clea-cut  Block  #2B,   Section  16,   T24N,   R17W 
Specifications   or  Instructions; 

Interplant  center   of  block  v/ith   2,000  Ivestern  Larch   to  12'    x  12'    spacing 


Remarks: 


6  acres  approximately  333  trees/acre.  During  appropriate  ground  conditions, 
Spring  1969. 


PROJECT  MP; 


Reports  Required: 

Submit  Title  IV  V'ork  Report  & 
map  through  Kalispell  District 
Forester  to  FM  Supervisor. 

Total  Man-days; 

Date  Project  Completed; 

Project  Foreman: 

Inspected  by: 
Date: 


SW^,  Sec.  16,  T24N  -  R17V/ 
(Scale:   4"/mile) 


4  9 


PROJECT  PLAN 


Type:  Reforestation  (Planting) 


Project  No.:   I-P-4 


Location  or  Description: 

Sg  Clearcut  Block  #11,  Section  16,  T24N,  R17W 

Specifications  or  Instructions; 

Interplant  si  of  Block  with  3,000  Douglas  Fir,  Ponderosa  Pine  or  Western 
Larch.   12'  x  12'  spacing.   (See  Planting  Specifications) 


Remarks; 


8  acres,  approximately  375  trees/acre.  During  appropriate  ground  conditions, 
Spring  1969. 


PROJECT  MP: 


Reports  Required: 

Submit  Title  IV  V/ork  Report  & 
map  through  Kalispell  District 
Forester  to  FM  Supervisor. 

Total  Man-days; 

Date  Project  Completed: 

Project  Foreman: 

Inspected  by:   

Date: 


'i!L 


NWi,  Sec.  16,  T24N  -  RlTW 
(Scale:   4"/mile) 


50 


PROJECT  PUN 


Types     Reforestation  (Planting) 


Project  No. :      I-P-5 


Location  or  Descriptions: 

Clearcut  Block  ,/9,   Section  16,  T2UN  -  RIW 

Specifications  or  Instructions; 

Plant  1,800  Engelman  Spruce  and  1,200  Western  Larch  to  12  x  12  spacing 
(See  Planting  Specifications) 

Remarks ; 

10  acres,   approximately  300  trees/acre.      During  appropriate  ground 
conditions  Spring  1969. 

PROJECT  MP; 


Reports  Required; 

Submit  Title  IV  Work  Report  & 
map  through  Kalispell  District 
Forester  to  Fi'i  Supervisor. 

Total  Flan  days; 

Date  Project  Completed; 

Project  Foreman; 

Inspected  by;   _  _ 

Date; 


Eife,   Sec.    16,  T2UN  -  R17VJ 
(Scale:      hVmile) 


5 


PROJECT  PIAN 


Type:     Reforestation  (Planting) 


Project  No.;  I-P-6 


Location  or  Descriptions: 

Clearcut  Block  !l9,   Section  11,  T2UN  -  III?!/ 

Specifications  or  Instructions ; 

Plant  block  xd-th  U,800  Western  Larch^    12  x  12  spacing. 
Specifications ) 


(See  Planting 


Remarks : 

16  acres,  approximately  300  trees/acre.     During  appropriate  ground 
conditions  Spring  1969) 


PROJECT  I'iAP: 


Reports  Required: 

Submit  Title  IV  IJork  Report  & 
map  through  Kalispell  District 
Forester  to  Fl'i  Supervisor. 

Total  Man  days; 


Date  Project  Comple ted ; 


Project  Foreman: 


Mh,   Sec.   17,  T2UN  -  R17W 
(Scale;      UVmile) 


Inspected  by: 
Date: 


52 


■nr. 


PROJECT  PIAN 


Type;  Reforestation  (Planting) 


Project  No.:   I-P-7 


Location  or  Descriptions: 

Clearcut  block  .','13,    Section  l8,  T2I4M  -  R17W 

Specifications  or  Instructions : 

Spot  Plant  3 J  000  Western  Larch o   Mo  planting  within  2  chains  of  block 
boundary.  12  x  12  spacing  (See  Planting  Specifications) 


PROJECT  MP: 


Reports  Required: 

Submit  Title  IV  Work  Report  & 
map  through  Kalispell  District 
Forester  to  Fli  Supervisor. 

Total  han  days: 

Date  Project  Completed: 

Project  Foreman: 

Inspected  by: 
Date: 


,(/ 

J' 

-y 

v\ 

1                 .'/ 

,              .-■  -        ! 

\ 

-r'" .       1 

NI^,   Sec.   18,   T2hN  -  R17W 
(Scale:     U"/mile) 
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PROJECT  PIAN 


Type;     Reforestation  (Planting) 


Project  Mo.:   I-P-^ 


Location  or  Descriptions : 

Clearcut  Block  1$,   Section  21,  T2hM  -  R171J 

Specifications  or  Instructions ; 

Plant  block  with  1;,200  Engslmann  spruce  north  of  road  and  east  to  center 
of  block  to  8  X  8  spacing.   ^See  *^lanting  Specifications) 

Remarks ; 

h   acres,  approximately  300  trees/acre.  During  appropriate  ground 
conditions.  Spring  1969 

PROJECT  MPs 


Reports  Required; 

Submit  Title  IV  Work  Report  & 
map  through  Kalispell  District 
Forester  to  Fw  Supervisor. 

Total  Man  days ; 


Date  Project  Completed; 

Project  Foreman; 

Inspected  by: 
Date: 


^  4 


PROJECT  PLAN 


Type;  Reforestation  (Planting) 


Pro.iect  Mo.;   I-P-10 


Location  or  Descriptions: 

Clearcut  Block  25,  Section  22,  T24N,  Rl?/.' 

Specifications  or  Instructions; 

Plant  block  north  of  road  with  3,000  '-.'estern  Larch,  12'  x  12'  spacing. 
Plant  part  south  of  road  with  3,000  Engelmann  spruce,, 8'  x   8'  spacing.   (See 
Planting  Specifications) 


Remarks: 

20  acres  total;  approximately  300  trees/acre.  During  appropriate  ground  condi- 
tions. Spring  1969. 

PROJECT  MP: 


Reports  Required; 

Submit  Title  IV  'vork  Report  & 
map  through  Kalispell  District 
Forester  to  FM  Supervisor. 

Total  Man-days : 


Date  Project  Completed: 


SV;i;,  Sec.  22,  T24N  -  Rl?  W 
(Scale:   4"/raile) 


Project  Foreman; 


Inspected  by: 
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PROJECT  PLAN 


Type;  Reforestation  (Planting) 


Project  No.:   I-P-11 


Location  or  Descriptions: 

Clearcut  Block  numbers  7,  11,  Section  12,  T23N,  R18W 

Specifications  or  Instructions: 

Plant  12,000  Ponderosa  pine  and/or  Western  Larch  12'  x  12'  spacing 
(see  f.lanting  Specifications) 


Remarks; 


40  acres,  (approximately  300  trees/acre).  Pending  reproduction  studies. 


PROJECT  MAP; 


Reports  Required: 

Submit  Title  IV  Work  Report  & 
map  through  Kalispell  District 
Forester  to  FM  Supervisor. 

Total  Man-days; 

Date  Project  Completed: 

Project  Foreman; 

Inspected  by;  

Date: 


mii,   Sec.  12,  T23N  A^R18W 
(Scale:  4"/mile) 
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PROJECT  PLAN 


Type;  Reforestation  (Planting) 


Project  Kg,;   I-P-12 


Location  or  Descriptions: 

Clearcut  Block  numbers  1,  3,  13,  15,  17,  21,  Section  14,  T23N,  R18W 

Specifications  or  Instructions; 

Plant  approximately  36,000  >/estern  Larch  and/or  Ponderosa  Pine.   12'  x  12' 
spacing.   (See  Planting  Specifications) 


Remarks: 


120  acres.  Fending  reproduction  surveys. 


PROJECT  MAP! 


Reports  Required: 

Submit  Title  IV  V/ork  Report  & 
Map  through  Kalispell  District 
Forester  to  FM  Supervisor. 

Total  Man-days: 


Date  Project  Completed: 


Project  Foreman; 


Inspected  by: 
Date: 


Section  14,   T23N  -  R18V/ 
(Scale;      4"/mile) 


5^. 


PROJECT  FLAN 


Type:  Reforestation  (planting) 


Project  No . :   I-P -13 


Location  or  Descriptions: 

Clearcut  Blocks,  numbers  1,  3,    12,    14,  18,  20,  25,  27,  in  Section  22,  T23N  -  R17W 

Specifications  or  Instructions; 

Species;  Ponderosa  Pine     12'  x  12'  spacing 
Vi/estern  Larch      12'  x  12'  spacing 


Remarks: 


Planting  also  to  be  done  on  pine  side  hill  terraces.  Pending  reproduction  surveys 


PROJECT  MAP; 


Reports  Required: 

Submit  Title  IV  Work  Report  & 
map  through  Kalispell  District 
Forester  to  FM  Supervisor. 

Total  Man-days; 


Date  Project  Completed; 

Project  Foreman: 

Inspected  by: 
Date: 


Section  22,  T23N  -  R17W 
(Scale:  4"/raile) 


5 


o 


PROJECT  PUN 


Type;     Reforestation   (Planting) 


ProjectNo.:   I-P-14 


Location  or  Descriptions; 

Clearcut  block  in  Sections  11,  12,  13,  T24N  -  RIT^'.' 

Specifications  or  Instructions: 

100,000  Engelmann  Spruce  to  be  planted:   50,000  in  Fall  of  1968,  50,000  in 
Fall  of  1969,  to  8'  X  8'  spacing.   (See  Planting  Specifications) 

Remarks;   Approximately  U9   acres  to  be  planted.  After  fall  rains,  1968. 


PROJECT  MP: 


Reports  Required; 

Submit  Title  IV  V/ork  Report  & 
map  through  Kalispell  District 
Forester  to  FM  Supervisor. 

Total  Man-days; 

Date  Project  Completed: 

Project  Foreman: 

Inspected  by: 

Date; 


Sec.  11,  12,  13,  T24N  -  R17W 
(Scale;  2"/mile) 
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lANDSCAPE  AND  CAI-iPGROUivD  VATiT^EUki^CE   CAIT.: 


This  crew  will  be  at  least  eight  to  ten  men  who  X'ri.11  receive  special 
training  in  landscape  design,  grounds  and  recreation  area  maintenance  and 
improvement J  and  sanitary  engineering.  Personnel  selected  for  this  crew 
should  be  those  who  meet  the  public  well  and  are  friendly  and  courteous. 
Crew  members  should  have  a  sense  of  appreciation  for  natural  beauty  and 
an  aptitude  for  plant  and  tree  identification.  They  should  be  physically 
fit  to  do  arduous  manual  labor.  As  these  crews  will  at  times  work  indepen- 
dently, they  must  demonstrate  ability  to  work  safely  with  tools  and  display 
initiative.  At  least  three  members  should  be  able  to  qualify  for  a  Montana 
driver ' s  license . 


PROJECT  SUMIARY: 

Project  No. 

II-P-1 

II-C-1 

II-C-2 

II-L-1 

II-L-2 

II-B-1 

II-L-3 

II-C-3 

II-C-li 

11-L-h 

II-L-5 

II-L-6 

II-P-2 

II-B-2 

II-L-7 

II-L-8 

II-L-9 

II-M-1 

II -B -3 

II-B-U 

II-S-1 

II -S -2 


Description  or  Title 
Fire  Prevention  Posters 
Maintenance  of  Three  Campgrounds 
Campground  Removal 
Swan  Station  Grounds 
Landscaping  -  YFC 
Thinning  &  Pruning  -  YFC 
Landscaping  -  YFC 

Reconstruct  Point  Pleasant  Campground 
Reconstruct  Cedar  Creek  Campground 
Athletic  Field 
Landscape  Roads  -  YFC 
Recreation  Area  -  YFC 
Fire  Prevention  Posters 
Landscaping  -  YFC 
Landscaping  -  YFC 
Construct  Rockwall  -  YFC 
Plant  Trees  &  Shrubs  -  YFC 
Clean  Sperry  Grade  Hdq. 
Beautification  -  Portion  Loop  Rd. 
Beautification  -  Swan  Highway 
Fall  Plant  Sample  Collection 
Spring  Plant  Sample  Collection 


Page  No. 
62 
63 
6ii 
65 
66 
67 
68 
69 
70 
71 
72 
73 
7h 
75 
76 
77 
78 
79 
80 
81 
82 
83  C' 


(;■- 


'ii:r  --id  bli;./di 


PROJECT  PLAI! 

Type;  Fire  Control  (Prevention)  Project  No. i     II-P-1 

Location  or  Descriptions s 

See  Forest  Poster  Plan  for  locations. 

Specifications  or  Instructions: 

Put  up  current  Cooperative  Forest  Fire  Prevention  'later  resistant  card- 
board posters  and  shovel 3  axe  and  bucket  regulation  signs. 

Remarks ; 

Coordinate  with  Sx^an  Hiver  State  Forest  Supervisor.  To  be  completed 
by  15  June  each  year. 

PROJECT  MAP: 


Reports  Required; 

Progress  to  be  reported  on  ilonthly       (See  Poster  Plan  &  2 "/mile  Swan 
Narrative  Report  to  [alispell  River  State  Forest  Map) 

District  Forester. 

Total  Man- days; 


Date  Project  Completed; 

Project  Foreman; 

Inspected  by;  -  -  -  _  - 
Date: - 
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•oii:->   jHiV 


PROJECT  PLM 

Type;  Ilaintenance  (Campgrounds)  Project  No. ;  II-C-1 

Location  or  Descriptions? 

Soup  Creek,  Point  Pleasant,  and  Cedar  Creek  Campgrounds. 

Specifications  or  Instructions; 

■feelcly  or  twice  weekly  depending  on  campground  use,  empty  trash  cans  and 
police  area.  Rake  camp  areas  approximately  once  a  month.  Clean  campgrounds 
thoroughly  at  beginning  of  season  and  make  certain  trash  barels  are  emptied 
at  end  of  season. 


Remarks: 

Coordinate  with  Swan  State  Forest  Supervisor. 


PROJECT  MAP! 


(Not  applicable) 


Reports  Required; 

Report  any  special  problems  to 
Kali spell  District  Forester. 

Total  Man- days; 


Date  Project  Completed: 

Project  Foreman; 

Inspected  by:  -  -  -  -  . 
Date: - 


PROJECT  PLAN 


Type ;      Campground  Removal 


Project  No.  II-C-2 


Location  or  Descrintions: 

Goat  Creek  Campground,  f'EiSEi;,  Section  18,  T23N  -  R18W 

Specifications  or  Instructions:  Remove  improvements  and  close  the  Goat  Creek 
Campground  to  public  use.  Erect  "No  Picnicking  or  Camping"  signs.  Restore 
to  as  near  n:;.tural  conditions  as  practical. 

Remarks: 


Mone 


Reports  Required: 

Note  completion  in  monthly  narrative  to 
Kalispell  District  Forester. 

Total  Man-days; 


Date  Project  Completed: 


PROJECT  MAP; 


Project  Foreman: 


Inspected  by: 
Date: 


SEi.  Sec.  18,  T23N  -  R18W 
(Scale:   4"/niile) 
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PROJECT  PLAN 


Type:   Landscaping  (Station  Grounds) 


Pro.iect  No.:   II-L-1 


Location  or  Descriptions; 

Swan  River  State  Forest  Headquarters,  NE^SE^,  Section  18,  T23N  -  R18W 
Specifications  or  Instructions: 

Landscape  Swan  Station  according  to  approved  plan. 


Remarks; 


Coordinate  with  Swan  State  Forest  Supervisor 


PROJECT  MP: 


Reports  Required; 

Note  progress  and  completion  in 
monthly  narrative  to  Kalispell 
District  Forester. 

Total  Man-days; 

Date  Pro.iect  Completed: 

Pro.iect  Foreman: 

Inspected  by:  

Date: 


SV/i,   See.    18.   T23N  -  R17W 
(Scale:      4" /mile) 


65 


PROJECT  PLAN 


Type;   Landscaping 


Project  No.:   II-L-2 


Location  or  Descriptions; 

Svran  Youth  Camp,  Goat  Creek,  NEz-3Et  ~:ection  18,  T23N  -  R18W. 

Specifications  or  Instructions; 

Pile  and  burn  slash  resulting  from  logging  within  Youth  Camp  area. 
Saw  up  firewood  from  larger,  harder-to-burn  material.  Rake  rocks  and  debris 
and  haul  to  dump. 


Remarks; 


Consult  Youth  Forest  Camp  Superintendent  on  this  project, 


PROJECT  MAP; 


Reports  Required; 

Note  progress  and  com- 
pletion in  monthly  nar- 
rative report  to  District 
State  Forester. 

Total  Man-days; 


Date  Project  Completed : 


Project  Foreman: 


SEi,  Sec.  18,  T23N  -  R18W 
(Scale:   A."/mile) 


Inspected  by; 
Date; 


66 


PROJECT  PLAIJ 


Type;     Forest   Improvement    (Beautlf ication) 


Pro.iect  IIo. :  II  -  B  -  1 


Location  or  Descriptions ; 

Youth  Camp  area  outside  oval. 

Specifications  or  Instructions : 

Pile  and  burn  brusli  outside  of  Loop  iioad  in  Campground  area.  Thin  smd 
prune  trees  where  necessary. 


Remarks : 


I^iay  reserve  portions  for  periods  with  transportation  problems. 


PROJECT  i-iAP: 


Reports  Keguired; 

Report  completion  in  konthly 
Narrative  to  Kalispell 
District  Forester, 

Total  PJan-day; 


Date  Project  Completed; 


19'  20 


Pro.iect  Foreman; 

Inspected  by: 
Date: 


67 


PROJECT   PLAII 


T?/pe:     Landscaping 


Pro.iect  iIo« :  II  -  L  -  3 


Location  or  Descriptions ; 

Area  withiii  oval^,  Youth  Camp  Grounds, 

Spec if icat ions  or  Instructions; 

Thin  and  prune  trees ,  pile  and  burn  brush  and  debris,  level  and  smooth 
ground  wherever  necessary  in  the  area  within  the  Youth  Forest  Csimp  oval. 

Remarks ; 

lia.y  reserve  portions  for  periods  vri.th  transportation  problems, 

PROJECT  ilAP: 


Reports  Required; 
iicnthly  narrative 
Total  mn-da:\rs ; 


Date  Pro.iect  Completed : 

Pro.iect  Foreman ; 

Inspected  by; 

Date: 


68 


PROJECT   PLAi: 


Type:     Canipgro-und  Reconstruction 


Project  llo.  :  II  -  C  -  3 


Location  or  Descriptions : 

Point  Pleasant  Campground,  iE:^iM^,  Section  30,  T24il  -  RI7.J, 
'Specifications  or  Instructions : 

Reconstruct  Poiiit  Pleasant  Campground  according  to  approved  plan. 

Remarks ; 

Pending  plan  approval, 

PROJECT  IIAP: 


Reports  Required; 

ilote  progress  and  completion 
in  montlily  narrative  to 
Kalispell  District  Forester, 

Total  Ian-days : 


Date  Pro.iect   Completed ! 

Pro.iect  Foreman; 

Inspected  by:  _._.._ 
Date: 


:wi,    Sec,   30,   T24il  -  R17W 
Scale:     4''/  rnile 


59 


PROJECT  PLAN 


Types     Campground  Reconstruction 


Project  No.;   II-C-U 


Location  or  Descriptions; 

Cedar  Creek  Campground  SE^uVi,  Section  18,  T23N  -Rl8¥ 
Specifications  or  Instructions; 

Reconstruct  Cedar  Creek  Campground  according  to  approved  plan. 
Remarks ; 


Pending  approved  plan 


PROJECT  MP: 


Reports  Required; 

Note  progress  and  completion  in 
monthly  narrative  to  Kalispell 
District  Forester. 

Total  Han  days; 


Date  Project  Completed; 


Project  Foreman; 


Inspected  by; 


Date; 


SE^,    Sec.   18,   T23N  -  RlSlf 
(Scale;     U"/mile) 


7  0 


PROJECT  PLAN 


Type;   Landscape  -  Construction 


Project  No.:  lI-L-h 


Location  or  Descriptions; 

Proposed  athletic  field  or  flat  adjacent  to  loop  road  and  Swan  highxray 
north  and  east  to  natural  bench. 

Specifications  or  Instructs ons ; 

Remove  Trees  and  stumps  in  playing  field  area.  Level  surface  X'Jith  patrol. 
Dress  area  and  seed  to  grass.  Erect  softball  backstop  to  be  furnished  by  YFC 
camp.  Grass  need   to  be  furnished  by  camp. 


Remarks ; 


Consult  with  YFC  Superintendent  prior  to  starting  project. 


PROJECT  MAP; 


Reports  Required; 
Monthly  Narrative 
Total  i'ian  days; 


Date  Project  Completed; 


Project  Foreman; 


SEfe,  Sec.  18,  T23N  -  Rl8W 
(Scale;   ii"/mile) 


Inspected  by; 
Date; 


7 


A.:i.?.-.      .oc- 


^;.otj.  ;;i..'.'^i/ 


PROJECT  PIAW 


Type;  Landscaping 


Project  Mo.s  II-L-5 


Location  or  Descriptions s 


Swan  Youth  Camp,  Goat  Creek,  NE^Sli^  Section  l8,  T23N  -  Rl8W 

Specifications  or  Ins tr uctions ; 

Landscape  and  seed  roads  and  skid  trails  not  to  be  used  as  roads, 
within  Youth  Forest  Campgrounds  and  area. 

Remarks ; 

Consult     YC  Superintendent  on  this  project. 


PROJECT  mPi 


Reports  Required; 

Note  progress  and  com- 
pletion in  monthly  nar- 
rative to  Kalispell  District  Forester. 

Total  Man  days ; 


Date  Project  Completed; 


Project  Foreman; 


SE%,  Sec.  18,  T23W  -  Rl8W 
(Scale;  ii"/mile) 


Inspected  by; 
Date; 


72 


:.:  >...xO:iU- 


■;r.O'./i    9J^Vi 


.\i    ')Oi->oc,'€:n£ 


PROJECT  PLAN 


Type s  Lands  caping 


Pro.iect  No.  °  II  -  L  -  6 


Location  or  Descriptions; 

Proposed  outdoor  recreation  area  between  lodge  and  administration 
building. 


Specifications  or  Instructions ; 

Level,  grade  and  seed  to  lawn.  Erect  basketball  backstops  and  hoops  to  be 
furnished  by  Youth  Forest  Camp. 

Remarks '. 

Some  tree  removal  and  grading  with  patrol  may  be  necessary.   Consult  with 
Youth  Forest  Camp  Superintendent  prior  to  starting  project. 


PROJECT  MP: 


SEi^,  Sec.  18,  T23N  -  Rl8w 
(Scale.  IiVmile) 


73 


PROJECT  PLAr^ 

Type;  Fire  Control  (Prevention)  Pro.ject  Ho. ;  II-P-2 

Location  or  Descriptions; 

See  Forest  Poster  Plan  for  locations. 

Specifications  or  Instiuctions; 

Remove  all  Cooperative  Forest  Fire  Prevention  posters  and  shovel,  axe 
and  bucket  regulation  signs  after  end  of  fire  season. 

Remarks; 

Coordinate  with  Swan  River  State  Forest  Supervisor.  By  October  each  year. 

PROJECT  KAP; 

(See  Poster  Plan) 


Reports  Required; 

Progress  to  be  reported  in  Monthly 
Narrative  to  Kali spell  District 
Forester, 

Total  Man- days; 


Date  Pro.ject  Completed; 

Project  Foreman; 

Inspected  by:  -  -  _  -  - 
Date: -  - 


74 


PR0J2CT  PUN 


Type;     Road  Side  Improvement  (Beautification) 


Project  No,:   II-B-2 


Location  or  Descriptions; 

Youth  Forest  Camp,  Goat  Creek,  NE^^E^  Section  18,  T23N  -  R17W. 

Specifications  or  Instructions: 

Handgrade  cut  and  fill  slopes  on  YFC  loop  roads  and  approach  road  to  be 
constructed.  Seed  vjith  grass  to  be  furnished  by  YFC  camp. 

Remarks : 

The  new  YFC  approach  road  will  not  be  constructed  until  late  September. 
If  weather  permits,   this  road  could  also  be  landscaped  later  in  the  year. 

PROJECT  MAP: 


Reports  Required: 

Note  progress  and  com- 
pletion in  monthly  nar- 
rative to  Kalispell 
District  Forester, 

Total  Man  days; 


Date  Project  Comple ted: 


Project  For eman : 


SE^,  Section  18,  T23N  -  R17W 
(Scale:   UVmile) 


Inspected  by: 
Date: 


7  ^ 


PROJECT  PLAN 


Type:  Landscape 


Project  No.:   II-L-7 


Location  or  Descriptions: 

Area  immediately  west  of  lodge  building.  Youth  Forest  Camp. 

Specifications  or  Instructions; 

Cut  and  level  area  beyond  west  end  of  lodge  building  to  insure  proper 
drainage.  Fill  with  top  soil  and  seed  to  lawn. 

Remarks : 

Consult  with  Youth  Forest  Camp  superintendent  prior  to  starting  project. 


PROJECT  MAP: 


Reports  Required: 
Monthly  Narrative 
Total  I'lan  days; 


Date  Project  Completed: 


Project  Foreman : 


SE^,   Sec.   18,   T23N  -  Rl8W 
(Scale:     UVmile) 


Inspected  by: 
Date: 


76 


.a:T-'-v.i  ■■!■..!■■■  I. 


PROJECT  PLAN 


Type:     Rock  Wall  Construction 


Project  No.:  11-L-t 


Location  or  Descriptions; 

Main  lodge  below  patio  steps.  Youth  Forest  Camp 

Specifications  or  Instructions; 

Construct  a  retaining  wall  of  native  rock  approximately  3  feet  in  heighth 
and  extending  out  from  building  8  feet.  To  maintain  pleasing  balance,  largest 
rock  should  not  be  more  than  k   times  surface  area  of  the  smallest  rock.  Use 
large  oblong  rocks  in  center  of  wall  spaced  approximately  3  feet  apart  to  tie 
wall  into  banl<;. 

Remarks ; 

Consult  with  Youth  Forest  Camp  Superintendent  prior  to  starting  project. 


PROJECT  mP: 


Reports  Required: 
Monthly  Narrative  Report 
Total  Man  days; 


Date  Project  Completed; 

Project  Foreman: 

Inspected  by:  

Date: 


SE^,   Sec.   18,  T23N  -  Rl8W 
(Scale:     l^Vmile) 


77 


PROJECT   PLAN 


Type;     Landscape 


Project  No.;  II-L-9 


Location  or  Descriptions; 

All  Youth  Forest  Camp  buildings  and  laxm  areas  immediately  adjacent. 

Specifications  or  Instructions; 

Plant  shrubs  and  trees  in  landscape  areas  immediate  to  all  buildings. 
Species  and  location  of  shrubs  and  trees  to  be  specified  by  y»uth  Fi-irest  Camp 
superintendent . 

Remarks ; 

Number  and  species   of  shrubs  and  trees  must  be  determined  this  fall  to 
place  order  for  stock.     Approximate  starting  date  is  i'lay  1969. 


PROJECT  MP: 


Reports  Required; 
Monthly  Narrative 
Total  Man  days; 

Date  Project  Completed; 

Project  Foreman; 

Inspected  by;  

Date; 


SE^,  Sec.   18,  T23N  -  RlSl'J 
(Scale;      U"/mile) 


7 


O 

u 


PROJECT  PLAN 


Type;  Maintenance  (Station) 


Project  No.:   II-M-1 


Location  or  Descriptions: 

Sperry  Grade  Headquarters 
Specifications  or  Instructions : 

Clean  up  debris  at  old  bunkhouse  location  at  Sperry  Grade  Headquarters, 

Remarks: 

Coordinate  with  Missoula  District  State  Forester, 


PROJECT  m?: 


Reports  Required: 

Report  progress  on  monthly  narrative 
to  Kalispell  District  Forester. 

Total  Man  days: 


Date  Project  Completed: 


Project  Foreman: 


Cleart^rater  Winter 
Game  Range 


Clearx-jater  Jet. 
2  miles 


Inspected  by: 
Date: 


\h,   Sec.  36,  T15N  -  RliiW 
(Scale:   2  3/ii"/mile) 


7Q 


PROJECT  PLAN 

Type:  Roadside  Inproveiiient  (Beautification)      Project  No.;   II-B-3 

Location  or  Descriptions; 

Loop  road  segment  from  Sec.  16,  T23N  -  R17W  to  Sec.  28,  T2UN  -  R17W. 

Specifications  or  Instructions: 

Remove  dead  trees,  cull  wood  and  stumps  a  distance  of  50  feet  on  each  side 
of  roadway". 

Remarks : 

Approximate  Starting  Date  -  Spring  1969 


PROJECT  MP: 


Reports  Required; 
Monthly  Narrative 
Total  I''Ian  days ; 


Date  Project  Completed: 


// 


.^. 


Project  Foreman: 


Inspected  by; 
Date: 


Sec.   16,  T23N  -  R17W  to  Sec.   28, 
T2itN  -  R17W 

(Scale:     h"U±le) 


o  u 


PROJECT  PLM 


Type:  Roadside  Improvement  (Beautification) 


Project  No.;  II-B-li 


Location  or  Descriptions; 

Swan  River  Forest  Highxray  ;!^209.  "^ight-of-way  through  Swan  State  Forest 
starting  on  south  line  of  Section  32,  T23H  -  RIT'^  and  termination  north  line^ 
Section  18,  T2l4'J  -  R17i» 

Specifications  or  Instructions; 

Remove  dead  trees  and  cull  wood  and  stumps  visible  from  highway. 


Remarks ; 

District  should  coordinate  with  local  Highi-jay  Department.      Approx.   Starting 
Date;     Spring  1969. 


PROJECT  J-IAP; 


(See  appropriate  highway 
or  1/2"  or  2"  1  mile  maps) 


Reports  Required; 

Report  progress  on  I  onthly  Narrative 
to  Kali spell  District  Forester. 

Total  Man- days; 

Date  Project  Completed; 

Project  Foreman; 

Inspected  by;  ---------__ 

Date:  ------------- 


;■    r.o    .  ,-. 


PROJECT  PLAIvT 

Type;  Fall  Plant  Samples  Collection  Project  No. :  II-S-1 

Location  or  Descriptions; 

Sv7an  Forest  and  vicinity. 

Specifications  or  Instructions; 

Collect  samples  of  stetiiSj  leaves  and  nature  fruit  of  the  follo^^^.ng  trees, 
shrubs  and  plants;   3irch_,  alder,  mountain  maple,  mountain  ash,  dogwood, 
ceanothus,  service  berry,  elderberry,  snowberry,  T-jiici  rose,  wild  currant,  wild 
gooseberry,  hucl<leberry,  thimble  berry,  Oregon  grape,  kinnikinnick,  nine  bark, 
ponderos'a  pine,  lodgepole  pine,  Idaho  white  pine,  Douglas  fir,  W.  larch, 
¥,  red  cedar,  alpine  fir,  grand  fir,  white  bark  pine,  western  hemlock,  rocky 
mountain  juniper,  common  juniper,  pacific  yew. 


Remarks ; 

Samples  to  be  mounted  on  Sig"  x  11"  white  construction  paper  X'Tith  samples 
of  stems  and  leaves  and  flowers  of  each  specie  and  labeled  under  the 
supervision  of  the  instructor. 


PROJECT  MAP; 

(Not  applicable) 

Reports  Required; 

Monthly  Narrative  if  significant 

Total  Han- days; 


Date  Project  Completed; 


Project  Foreman: 


Inspected  by;  -----------  ('/' 

Date:  ------------- 


PROJECT  PLAi: 

Type:  Spring  Plant  Samples  Pro.ject  Ho. :  II-S-2 

Location  or  Descriptions; 

Siian  Forest  and  Vicinity. 

Specifications  or  Instructions; 

Cbllect  samples  of  stems,  leaves  and  flowers  of  the  following  trees, 
shrubs  and  plant  to  be  mounted  for  classroom  instruction  on  plant  identification, 
Cottonwood,  aspen,  birch,  alder,  mllow,  mountain  maple,  mountain  ash,  dog- 
wood, red  stem  ceanothus,  evei'green  ceanothus,  sarvis  berry,  snowberry,  wild 
rose,  wild  currant,  x-jild  gooseberry,  thim.ble  berry,  oregon  grape,  nine  bark, 
native  blue  grass,  W.  wheat  brass,  rough  fescue,  pine  grass,  timothy,  red  top, 
elk  sedge,  wild  rye,  cheat  brome,  bear  grass,  geranium,  lupine,  larkspur, 
x-jild  strawberry,  fire  weed,  Indian  paint  brush,  wild  onion,  nettles,  horsetail, 
daisy. 

Remarks ; 

Samples  to  be  mounted  on  8^"  x  11"  white  construction  paper  with  samples 
of  stems  and  leaves  and  flox^ers  of  each  specie  and  labeled  under  the  super- 
vision of  the  instructor.  Approx.  Starting  Date;  ilay  1969 

PROJECT  MAP: 

(l^Iot  applicable) 


Reports  Required; 
Monthly  Narrative 
Total  lian-days: 


Date  Project  Completed; 

Project  Foreman; 

U 
Inspected  by;  ----------- 

Date;  ------------- 


•  l^-T 


FOREST  IMPROVEJyENT  CREW 


The  Forest  Improvement  Crew  xiiiJ.l  be  composed  of  up  to  30  men  who  id.ll 
receive  special  training  in  identification  of  tree  species^  (dendrology) 
forest  diseases,  (pathology)  forest  insects^  (entomology)  tree  vigor  and 
the  proper  treatment  f  oi'  forestry-  problems  -  Training  and  skill  in  the  tools 
used  in  Timber  vStand  Improvement  work  will  be  emphasized ,  Specialized 
training  wLll   also  include  preparatioa  of  thinned  and  logged  areas  for  safe 
prescribed  burning  r, 

Personnel  selected  for  thie  Ci"ex>7  should  be  able  to  perform  arduous 
work  in  all  types  of  weather-  They  should  have  an  appreciation  of  natural 
resources  and  an  interef.  b  in  conservation  and  preservation »  These  crewmen 
will  work  under  the  supor/ision  of  a  foreman,  however,  should  be  able  to 
domcnstrate  the  ability  to  work  safely  with  tools  and  complete  work 
projects  without  close,  immediate  supervision. 


PROJECT  SUI«ARY: 


Project  Noo 


Description  or  Title 


III-FS-1  Tanker  Filling  Site  -  So.  Lost  Creek 

JTI-FS-2  Tanker  Filling  Site  -  Soup  Creek 

Ii.I-FS-3  Tanker  Filling  Site  -  Cilly  Creek 

III-FS-U  Tanker  Filling  Site  -  Woodward  Creek 

TiI-FS-5  Tanker  Filling  Site  -  So.  Fk.  Woodward  Creek 

ni-FS-6  Tanker  Filling  Site  -  Cedar  Creek 

III-CC  Cone  Collection 

III-R-1  Road  Construction  -  YFC 

III-R-IA  Road  Construction  ~  YFC 

III-SL  Section  Lines 

III-B-1  Brushing  -  Woodward  Road 

III-R-2  Maintenance  of  three  roads 

III-R-3  Road  Maintenance  So-  Woodward  Road 

III-R-H  Road  Maintenance  Cilly  Ridge  Roads 


Applicable 
Quantity 

Page 

No. 

86 

87 

88 

89 

90 

91 

92 

93 

9k 

95 

7    mi. 

96 

20    mi. 

97 

k          mi. 

98 

5  1/2  mi. 

"85 

(v-oJ 


PROJECT  SUMIARY:  (Cont.) 


Applicable 

Quantity 

Page 

No. 

5  1/2 

mi. 

100 

6 

mi. 

101 

h 

mi. 

102 

8  1/2 

mi. 

103 

6 

mi. 

lOii 

10  1/2 

mi. 

105 

3  1/2 

mi. 

106 

80 

mi. ) 

Project  Mo.  Description  or  Title 

III-R-5  Road  Maintenance  Woodward  Road 

III-R-6  Road  Maintenance  Napa  Lookout  Road 

III-R-7  Road  Mtnce.  Squeezer  -  Van  Lake  Cutoff 

III-R-8  Road  Mtnce.  Iiihite  Tail,  Porcupine  Cutoff 

III-R-9  Road  Mtnce.  Center  Loop  Road,  etc. 

III-R-10  Road  Mtnce.  Cilly  Creek  Roads 

III-R-11  Road  Mtnce.  Soup  Creek  Road 

(Road  Maintenance  Planned     = 

III-TC-1  Trail  Construction  -  Swan  River  7     mi.    10? 

III-TC-2  Trail  Construction  -  Boundary  of  Youth  Camp    3/h   mi.    108 

III-TC-3  Trail  Construction  -  Mission  Divide         6     mi.    109 

III-TC-U  Trail  Construction  -  So.  Fk.  VJoodward       5     mi.    110 

III-TC-5  Trail  Construction  -  Cilly  Ridge  k  mi.    Ill 

(Trail  Construction  Planned   =   22  3/h  mi.) 

III-T-1  Thinning  (3-23-1?) 

III-T-2  Thinning  (3J4-2U-17) 

III-T-3  Thinning  (16-23-17) 

III-T-Ii  Thinning  (22-23-17) 

III-T-5  Thinning  (10-23-18) 

III-T-6  Thinning  (10-23-17) 

III-T-7  Thinning  (  ii-23-17) 

(Planned  Thinning 

III-H-1  Helispot   (l-foodirard ) 

III-H-2  Helispot   (Napa) 


29 

acres 

112 

19 

acres 

113 

389 

acres 

llU 

89 

acres 

115 

152 

acres 

116 

262 

acres 

117 

553 

acres 

118 

l,3itl 

acres 

119 
120 

G5A 

rroO' 


(\»     .:; 


•viT-IIl 


■■•'Jv^       '^'M 


(T-C-C^-F; 


•T:ur 


PROJECT  PLAN 


Type;  Tanker  Filling  Site  Construction 


Project  No.:  III-FS-1 


Location  or  Descriptions : 

S^^lh,   Sec.  7,  T2kN  -  Rl6\J,    (USFS)  South  Lost  Creek 

Specifications  or  Instructions; 

Construct  tanker  filling  site  at  the  South  Lost  Creek  crossing  in  the  above 
section.  See  Tanker  Filling  Site  Specifications . 

Remarks ; 


Obtain  permission  from  U.  S.  Forest  Service 


PROJECT  MP; 


Reports  Required; 
Monthly  Narrative  Report 
Total  Man  days; 

Date  Project  Completed: 

Project  Foreman: 

Inspected  by:   

Date: 


Sl\^   Section  7,  T2Un  -  Rl6W 
(Scale:     2 "/mile) 


O 


6 


PROJECT  PUN 


Type;     Tanker  Filling  Site  Construction 


Project  No.:   III-FS-2 


Location  or  Descriptions: 

Soup  Creek  at  Soup  Creek  Campground  mi^\ik,   Sec.  2?,  T2[iN  -  R17¥ 

Specifications  or  Instructions: 

Construct  a  tanker  filling  site  on  Soup  Creek  near  Soup  Creek  Campground. 
See  Tanker  Filling  Site  Specifications. 

Remarks : 


PROJECT  MP: 


Reports  Required: 
Monthly  Narrative  Report 
Total  Han  days: 


Date  Project  Completed: 


Project  Foreman: 


Section  27,   T2UN  -  R17W 
(Scale:  2 "/mile) 


Inspected  by: 
Date: 


^'  7 


PROJilCT  PLAI^^ 


Type :  Tanker  Filling  Site  Construction 


Project  Wo.s  III  -  FS  -  3 


Location  or  Descriptions ; 

Sec.  1^,   T2iiII  -  RI7W5  Cilly  Creek  crossing 

Specifications  or  Instructions ; 

Construct  tanker  filling  site  at  the  Cilly  Creek  crossing,  in  above 
section.  See  Tanker  Filling  Site  Specifications. 

Remarks  % 
None 


PROJECT  MAP: 


Reports  Required  : 
Monthly  Farrative  Report 
Total  Plan-days: 


Date  Project  Completed : 


Project  Foreman : 


Inspected  by: 


Date; 


Section  1^,  T2i4l>i   -  R17V/ 
(Scale:     2"/mile ) 


O    O 


PROJECT  PLM 


Type:  Tanker  Filling  Site  Construction 


Project  No. ;  III  -  FS  -  U 


Location  or  Descriptions; 

Sec.  2$,   T23K  -  Rl6l'f  (MP)  Woodvard  Creek 

Specifications  or  Instructions; 

Construct  a  tanker  filling  site  on  Woodward  Creek  in  Section  25- 
See  Tanker  Filling  Site  Specifications. 

Remarks ; 

Obtain  permission  from  NP     (Saeley  Lake) 


PROJilCT  MP: 


Reports  Required ; 
Monthly  Narrative  Report 
Total  Man-days: 


Date  Project  Completed: 


Project  Foreman; 


Section  25,  T23N  -  RlBW 
(Scale:  2 "/mile) 


Inspected  by: 
Date: 


69 


PROJECT  PLM 


Type:  Tanker  Filling  Site  Construction 


Project  No,:  III  -  FS  -  U 


Location  or  Descriptions; 

Sec.  25,  T23K  -  Rl6w  (KP)  Woodward  Creek 

Specifications  or  Instructions: 

Construct  a  tanker  filling  site  on  Woodward  Creek  in  Section  25- 
See  Tanker  Filling  Site  Specifications. 


Remarks ; 


Obtain  permission  from  NP     (Saeley  Lake) 


PROJjiCT  MAP: 


Reports  Required : 
Monthly  Narrative  Report 
Total  Man-days: 


Date  Project  Completed 


Project  Foreman: 


Section  25,  T23N  -  RlSW 
(Scale:  2 "/mile) 


Inspected  by: 


Date; 


69 


PROJECT  PLM 


Type:     Tanker  Filling  Site  Construction 


Project  No.  :  IH  -  FS  -  $ 


Location  or  Descriptions: 

Sec.  28,  T23I>!  -  RIBF  South  fork  of  Woodward  Creek. 

Specifications  or  Instructions : 

Construct  tanker  filling  site  at  the  best  location  of  Creek  crossing  in 
this  section.  See  Tanker  Filling  Site  Specifications. 

Remarks ; 

None 

PROJiiCT  liAP: 


Reports  Required: 
Monthly  Narrative  Report 
Total  vlan-days : 


Date  Project  Completed 


Project  Foreman; 


Section  28,   T23N   -  RlBW 
(Scale:     2 "/mile) 


Inspected  by: 


Date; 


90 


PHOJiiCT  PLM 


Type:  Tanker  Filling  Site  Construction 


Project  Wo.  ;  III  -  FS  -  6 


Location  or  Descriptions; 

Cedar  Creek  Campgroand,  SE^^VSk,   Sec.  18,  T23W  -  Rl8W 

Specifications  or  Instructions; 

Construct  a  tanker  filling  site  on  Cedar  Creek  at  Cedar  Creek  Campground. 
See  Tanker  Filling  Site  Specifications. 

Approx.  Starting  Date ;  July  19 68 
Remarks : 


Reports  Required ; 

Monthly  Narrative  Report 
Total  Man-days: 


Date  Project  Completed; 


Project  Foreman s 


Inspected  by; 


Date: 


PROJECT  MP: 


Section  18,  T23K  -  Rl8v.' 
(Scale:  2  "/mile) 


9 


f-:,r-     TH,.../'!^-'^ 


PROJECT  PLAl^ 

Type:  Timber  Stand  Improvement  (Cone  Collection)    Project  ifo. ;  III-CC 

Location  or  Descriptions  5 

Sxiran  State  Forest 

Specifications  or  Instructions; 

Collect  cones  for  state  Forest  and  nursery  needs.  Ponderosa  pine  - 
1^0  tushelsi  larch  -  200  bushelsi  spruce  -  2^0  bushels;  Douglas-fir  -  500 
bushels.  Cones  Tri.ll  be  gathered  in  planting  bags  and  prepared  for  shipping 
in  tight-weave  burlap  sacks.  Sacks  will  be  labeled  by  species,  date  of 
collection  and  approximate  elevation  and  area» 

Remarks; 

Areas  designated  for  collecting  cones  will  be  on  operating  timber  sales 
or  in  areas  designated  by  Kalispell  District  State  Forester^   Cones  x-iill  also 
be  collected  from  squirrel  caches.  Trees  shall  be  felled  by  professional 
saiijyers  and  not  over  1  or  2  days  in  advance  of  picking„  Crews  shall  work  a 
safe  distance  from  falling  crews.  Approx.  Starting  Date;  August,  or  when 
seeds  are  ready. 


PROJECT  MAP: 


(Not  applicable) 


Reports  Required; 

Title  IV  Report  to  be  submitted  to 
.ialispell  District  Forester. 

Total  I'an-days; 


Date  Project  Completed; 
Project  Foreman; 

9  2 

Inspected  by;  ----------- 

Date:  ------------- 


PROJilCT  PLM 


Type:     Road  Construction 


Project  No.:  Ill  -  R  -  1 


Location  or  Descriptions: 

Youth  Forest  Camp  Oval  Road 

Specifications  or  Instructions : 

Haul  and  spread  pit  run  gravel  on  Youth  Forest  Camp  oval  road  -  2U'  t-iide, 
6"  deep  except  that  section  to  be  filled .  Remove  all  rocks  larger  than  3  -  U"  ■ 
(Approximately,  IjO^O  yards) 


Remarks ; 

Locate  loader  locally  and  obtain  quote.     Send  quote  to  R.  Arnold. 


PROJECT  IIAP: 


Reports  Required : 
Monthly  Narrative  Report 
Total  Man-days: 


Date  Project  Completed: 


Project  Foreman : 


S2.k,  Section  18,  T23N   -  RlBW 
(Scale:      ii"/mile) 


Inspected  by: 


Date: 


93 


PROJECT  PLAlI 


Type;  Road  Construction  Fro.iect  I  Jo.  :  III  -  R  -  lA 

Location  or  Descriptions; 

Youth  Forest  Camp  Access  Road 

Specifications  or  Instructions : 

Haul  and  spread  pit  run  gravel  on  Youth  Forest  Camp  access  road  24'  wide 
and  6"  deep  and  that  portion  of  the  oval  road  filled  by  new  construction. 
(Approximately  oOO  yards) 

Remarks ; 

Pending  completion  of  nevj  construction, 

PROJECT  MAP: 


Reports  Required; 

tbnthly  Narrative 
Total  Man -days ; 


Date  Pro.iect   Completed; 

Pro.iect  Foreman; 

Inspected  by;  

Date; 


SEif,   Sec.   IS,   T23N  -  RIW 
( Scale :     4''/roile ) 


04 


PROJECT  PLM 


Type;  Forest  Improvement 


Project  Ho. s   III-SL 


Location  or  Descriptions; 

Throughout  Swan  River  State  Forest 

Specifications  or  Instructions; 

Reblaze  section  lines  and  mark  road  crossings.  Before  blazing,  these  lines 
should  be  flagged  through  by  a  professional  forester  to  make  certain  of 
location.  Lines  in  high  country  should  be  run  during  summer  and  fall  because 
of  accessibility. 


Remarks : 


Special  training  essential. 


PROJECT  MAP: 


All  Lines  within  State 
Forest  as  recommended  by 
Kalispell  District  Forester. 
See  2 "/mile  map. 


Reports  Required; 

Section  corner  record  and  cards. 
Narrative  report  to  lalispell 
District  Forester. 

Total  Man- days ; 

Date  Project  Completed; 

Project  Foreman: 

Inspected  by;  --------- 

Date;  ----------- 


95 


PROJECT  PLAiJ 


T^pe:   Roadside  IcproYanent  (Brushing) 


Pro.iect  No,;   III  - 


-  1 


Location  or  Descriptions ; 

Woodward  Road  from  j-unction  of  Fatty  Creek  road.   Section  13 5   T23i'i  - 
R18W  to  north  line,   Section  23,  T24N  -  RISV;^. 

Specifications  or  Instructions; 

Cut  out  all  vegetation  for  a  distance  of  10  feet  from  road  shoulder  on 
tangents  and  20  feet  on  inside  of  curves  for  better  visibility.      See  Road 
Haint  enanc  e  Spec  if icat  ions , 


Reniarks ; 


PROJECT  I'iAP: 


Reports  Required; 

Repoi-^.    Progress  on  lionthly 
Narraolve  to  Kalispell 
District  Forester* 
Total  Ifen-days; 


Date  Pro.iect   Completed: 
Pro.iect  Foreman; 

Inspected  by; 

Date: 


3t 


T24I\I,RiaV(r_ 
Scale;   1''-  1  mile 


96 


PROJECT  PLM 


Type:  Road  Maintenance 


ProJectNo. :  III-R-2 


Location  or  Descriptions; 

Loop  roadj  Squeezer  Creek  Road,  TJoodward  Road,  and  Fatty  Greek  roads. 

Specifications  or  Instructions; 

Road  Maintenance  —  clean  culverts,  remove  windfalls  from  road  and  ditch, 
and  remove  surface  rocks  from  above  roads.  Drain  water  from  road  surface, 
(See  appropriate  Road  Maintenance  Specifications) 

Remarks : 

Coordinate  mth  Swan  River  State  Forest  Supervisor. 


PROJECT  MAP: 


See  2"/mile  Simian  State 

Forest  Map. 


Reports  Required: 

Report  progress  in  monthly  narrative 
to  ICalispell  District  Forester. 

Total  Man- days; 

Date  Pro.ject  Completed; 

Project  Foreman; 

Inspected  by;  --_-___---- 
Date:  -  _____-__-- 


o 


7 


PROJECT  PLAIJ 


Type;     Road  Iiaintenance 


Project  ilo. :  III  -  R  -  3 


Location  or  Descriptions : 

South  Woodward  Road  from  jvnction  of  Fatty  Creek  Road  in  Section  35, 
T23IJ  -  RISW  to  terminus  in  Section  29^  T23II  -  RloJ. 

Specifications  or  Instructions : 

Cut  out  all  windfalls  back  to  !+'   above  cut  slope.  Clear  rocks  and  clean 
ditches,  Crrade  according  to  specifications  and  annual  maintenance  plan. 


RpHiarks ; 

Coordinate  with  Svjan  Forest   Supervisor. 

PROJECT  liAP: 


Reports  Required : 

Progress  to  be  reported  in 
monthly  narrative  report  to 
Kalispell  District  Forester, 

TptaJ.,  I  Ian-days : 


Date  Pro.ject  Completed : 


Project  Foreman : 


Inspected  by; 
Date: 


T23:i  -  RIGW 
Scale:  r-'/mlle 


98 


PROJiiCT  PLAI-I 


Type:     Road  ilaintenance 
Location  or  Descriptions : 


Project  Mo.  :      III   -  R   -  i; 


Cilly  Ridge  roads  starting  in  Section  21,   T2l4^.   -  R17w 
Specifications  or  Instructions : 

Cut  out  all  mndfalls  back  to  k'   above   cut  slope.      Clear  rocks  and   cle  = 
ditches  and  culverts.     Grade   according  to  annual  maintenance  plan. 


Remarks ; 


Coordinate  with  Swan  j^'orast  Supervisor 


PROJECT  IIAP: 


Reports  Required : 

Progress  to  be  reported  in 
Monthly  Narrative  Report  to 
Kalispell  District  Forester. 

Total  Han-days; 


Date  Prciject_Comple ted ; 

Project  Foreman; 

Inspected  by: 
Date: 


T2UN  -  R17W 
(Scale:      l"/mile) 


99 


PROJECT  PLAN 


Type;  Road  Maintenance 


Project  No.:  Ill  -  R  -  5 


Location  or  Pes criptions : 

Woodward  Road  from  Highway  209  in  Sec.  18^  T23W  -  R17W,  to  old  Woodxirard 
Lookout  and  spur  road  to  Sec„  h,   T23N  -  RI8IJ. 

Specifications  or  Instructions  % 

Cat   out  all  Tfindfalls  back  to  U'  above  cut  slope.  Clear  rocks  and  clean 
out  ditches o  Grade  accoraing  to  Forest  Maint'jnance  Plan. 


Remarks ; 


Coordinate  xrith  Swan  Forest  Supervisor 


PROJECT  i'4AP: 


Reports  Required; 

Progress  to  be  reported  in 
Monthly  Narrative  Report  to 
Kalispell  District  Forester, 

Total  Man -days : 


Date  Project  Completed: 


Project  Foreman; 


Inspected  by: 


Date: 


Woodward  Rd,    in  Section  I8,  T23N  -  R17W  to 
Woodxirard  LO  in  Section  h,  T23M  -  Rl8W 


(Scale;     l"/mile) 


00 


PROJECT  ?LMJ 


Type: 


Project  No.;  Ill  -  R  -  6 


Location  or  Descriptions  : 

Napa  Lookout  Road^,  Sections  1,  2,   3,  T23K  -  R17W 

Specifications  or  Instructions ; 

Cut  bloxjdoxm  out  and  clean  back  x-rlndfalls  li'  beyond  top  of  cut  slopes. 
Pick  rock  off  road,  clean  ditches  and  grade  according  to  Forest  Maintenance 
Plan, 


Remarks : 


Coordinate  xijith  Swan  Forest  Supervisor 


PROJECT  MP! 


Reports  Required ; 

Progress  to  be  reported  in 
Monthly  Narrative  Report  to 
Kalispell  District  Forester r 

Total  Man-days." 


Date  Project  Completed; 


Project  Foreman; 


T23N  -  R17W 
(Scale:   2"/mile) 


Inspected  by: 
Date: 


0 


PROJECT  PLAN 


Tjroe'   Road  14aintenance  Project  No.  ;   III-R-7 

Location  or  Descriptions; 

Squeezer  -  Van  Lake  cutoff  road  starting  in  Section  22,  T23W  -  R171\r  and 
ending  in  Section  3h,    T23N  -  R17W. 

Specifications  or  Instructions ; 

Cut  out  all  windfalls  back  to  W   above  cut  slope.  Clear  rocks  and  clean 
ditches  when  necessary.  Grade  if  necessaryo 


Remarks: 

Coordinate  with  Swan  Forest  Supervisor 

PROJECT  ilAP 


Reports  Required: 

Progress  to  be  reported  in  monthly 
narrative  report  to  Kali spell 
District  Forester. 

Total  Man-days; 


Date  Project  Completed: 


Inspected  by:  

Date; T23N  -  R174 

Scale:   l"/mile 


02 


PROJECT  PLAl'J 


Type;  Road  Maintenance 


Project  No, 


III-R-8 


Location  or  Descriptions  % 

White  Tail,  Porcupine  cutoff  road  starting  in  Section  35,  T24M  -  R18W„ 
North  to  forest  boundary  in  Section  23 j  and  Porcupine  connecting  road  starting 
in  Section  23,  T24N  -  R18V\[  and  connecting  to  Porcupine  Road  in  SW:^SW^,  Section 
28,  T24N  -  RI8W0 

Specifications  or  Instructions : 

Cut  out  all  windfalls  back  to  W   above  cut  slopes.   Clear  rocks  and  clean 
ditches  and  culverts  „  Grade  according  to  annual  Road  i'iaintenance  Plan„ 


Remarks ; 


Coordinate  with  Swan  Forest  Supervisor. 


PROJECT  MP: 


Reports  Required; 

Report  Progress  on  monthly 
narrative  to  Kalispell 
District  Forester^ 

Total  l"ian-days; 

Date  Project  Completed; 

Project  Foreman; 

Inspected  by:  

Date: 


i^. 


:i  I z 


2-1 


3'-^ 


T24N  -  RlSl/ 
Scale:  l-'/mile 


03 


PROJECT  PLAU 


Type;  Road  Maintenance 


Pro.iect  No.;  III-R-9 


Location  or  Descriptions; 

Center  Loop,  Squaw  Creek  roads  and  spvir  roads  in  Section  32,   33 j 
T24N  -  RITI^  and  Sections  3,  k,    5,   8,  9,  10,  T23N  -  RITW, 

Specifications  or  Instructions; 

Cut  out  all  windfalls  back  4'  above  road  cut.  Clear  rock  off  road 
surface  and  clean  ditches  and  culverts „  Grade  according  to  annual  Road 
Maintenance  Plan. 


Remarks : 


Coordinate  v;ith  Swan  Forest  Supervisor. 


PROJECT  KlAP; 


Reports  Required; 

Report  progress  on  monthly- 
narrative  to  Kali spell 
District  Forester. 

Total  i^'Ian-days; 

Date  Pro.iect  Completed; 

Pro.iect  Foreman: 

Inspected  by:  

Date: 


Scale;  l''/mile 


04 


PROJECT  PLM 


Type;     Road  I^Iaintenance 


Pro.iect  IJo.;  III-R-10 


Location  or  Descriptions; 

Cilly  Creek  Roads  from  north  loop  road  north  through  forest  boundary. 

Specifications  or  Instructions; 

Cut  out  windfalls  4'  above  cut  slopes.  Clear  rock  and  clean  ditches 
and  culverts.  Grade  according  to  annual  Maintenance  Plan. 

Remarks; 

Coordinate  with  Swan  Forest  Supervisor, 


PROJECT  MAP: 


Reports  Required; 
Monthly  Narrative 
Total  fen-days; 

Date  Pro.iect  Completed; 

Pro.iect  Foreman; 

Inspected  by;  

Date ; 


Scale;  I'/mile 


05 


PROJECT  PLM 


Type;   Road  Maintenance 


Pro.iect  I'io„;  III-R-11 


Location  or  Descriptions; 

Soup  Creek  Road  from  Soup  Creek  Campground  in  Section  27j  T2AN  -  RlTV^f 
to  forest  boundary'  in  Section  25^  T24N  -  R17Wo 

Specifications  or  Instructions; 

Cut  out  all  v;indfalls  back  4'  above  cut  slope.   Clear  rock  off  roads, 
clean  ditches  and  culverts,.  Grade  according  to  annual  Maintenance  Plan.  See 
Road  Maintenance  Specifications. 


Remarks ; 


Coordinate  with  Swan  Forest  Supervisor. 


PROJECT  MAP; 


Reports  Required; 

Report  progress  on  monthly 
narrative  to  Kali spell 
District  Forester, 


Total  Man-days; 


T24N  -  RIW 
Scale:     l-'/mile 


Date  Pro.iect  Completed; 


Pro.iect  Foren'an; 


Inspected  by;   

Date; 


06 


PROJECT  Tim 


Type;     Trail  Construction 


Pro.iect  Wo.:  III-TC-1 


Location  or  Descriptions: 

East  side  of  Swan  River  from  Swan  River  Bridge,  (Cedar  Creek)  to  Point 
Pleasant  Campground. 

Specifications  or  Instructions: 

Construct  foot  trails  on  east  side  of  Swan  River  for  fire  and  recreation. 
See  Trail  Construction  Specifications.  On  approved  locations. 


Remarks : 


Pending  easements  from  Northern  Pacific  SR. 


PROJECT  MAP: 


Reports  Required; 

Include  on  monthly  narrative 
report  to  Kalispell  District 
Forester. 

Total  Man- days: 


Date  Pro,ject  Completed! 

Project  Foreman; 

Inspected  by;  -  -  -  -  - 
Date;  -------- 


State  Forest  Boundary 


. Point  Pleasant 
Campground 


Scale:  h"   =  1  Mi, 


Cedar  Creek 
Campground 


State  Forest 
Boundary 


C7 


PROJECT   PLAII 


Typo;     Trail  Construction 


Project  Hoc:     III-TC-2 


Location  or  Descriptions; 

Boundary  of  Youth  Cainp 

Specifications  or  Instructions' 

Constract  trails  and  blaze  boundary  lines  of  louth  Forest  Canp.      Install 
treated  posts  at  corners  as  Youth  Ganp  site,      Ifefer  to  plat  on  file  at  Youth 
Forest  Carap  headquarters. 


Remarks : 


(None) 


PROJECT  IIAP: 


Reports  Required: 

Report  completion  in 
ITonthly  I-Isrrative  to 
Kalisepll  District  Forester, 

Total  Ilan-days: 

Date  Project  Completed; 

Project  Foreman; 

Inspected  by;   ------- 

Date;      


1 

)i^i 


SI?-i  Section  18,  T23N  -  RlSlf 
(Scale:     UVmile) 


0" 


u 


PROJECT  PLAN 


Type:     Trail  Construction 


Project  No.:     III-TC-3 


Location  or  Descriptions: 

ILLssion  Divide  Trail,   Sections  20,    29,  32,  T2liN  -  ULSIJ;  Sections  5,   9,  10 
and  16,  T23N  -  ElSU 

Specifications  or  Instructions: 

Reconstruct  Ilission  Divide  Trailc     See   specifications  for  Trail  Construction. 


Remarks : 

This  trail  has  not  been  worked  for  many  years  and  Trjill  take  considerable 
work  to  bring  up  to   standards. 

PROJECT  IIAP: 


2o 


Reports  Require d : 

Note  progress  and  conpletion  in 
Monthly  Narrative  to  Kalispell 
District  Forester. 

Total  Ilan-days: 

Date   Project  Conpleted: 

Project  Foreman: 

Inspected  by:   --------- 

Date  : 


29  \ 


h- 


32 


5  J 


*-        -^ 


4-) 


Sections  20,   29,  32,  T2iiN  -  KL&.1 
Sections  $,   9,   10,  l6,  T23N  -  Ria-J 

(Scale:     J5"/nile) 


09 


PROJECT   FLAII 


Type :     Trail  Construction 


Project  No. :      III-TC-l; 


Location  or  Descriptions; 

Sections  19,   20,   2\,   22  and  23,   T23II  -  IHoI/  -  South  Fork  of  Uoodward  Trail. 

Specifications  or  Instructions: 

Reconstruct  5  niles  of  trail  South  Fo!--!:  of  I/ooduard  Cr.   to  Ilission  Divide 
on  approved  location  narked  by  Forest  Supervisor.     See  appropriate   specifications 
for  trail  construction. 

Remarks: 

Hay  need  easer.ents  fron  U.   S.  Forest  Service  and  northern  Pacific  RR  if 
any  location  is  changed.     Coordinate  xri.th  Sxjan  River  State  Forest  Supervisor. 

PROJECT  IIA.P: 


I'S     ■  ao 


f  4-  f 

22  23 


Reports  Required: 

Report  progress  on  Monthly  narrative 
to  Kalispell  District  Forester. 

Total  Ilan-days: 


Sections  13,   20,   21,   22  and  23,  T23II  -  Rl8lJ 
(Scale:     3/U"/inile) 


Date  Project  Completed: 


Project  Foreman; 


Inspected  by: 


Date; 


0 


PROJECT  PMII 


Type:  Trail  Construction 


Project  No.:     III-TC-5 


Location  or  De scriptions; 

Cilly  Ridge  Trail,  Sections  3,  10,   11,   13,  Ik,   2k,   T2UN  -  10.717 

Specifications  or  Instructions: 

Reconstruct  the  Cilly  Itidge  Trail,   and  construct  a  tie  trail  to  end  of  Cilly 
Creek  Sale  road  on  approved  location  marked  by  Stran  River  State  Forest  Supervisor. 
See  appropriate   specifications  for  trail  construction. 

Renarks: 

(None) 


PROJECT  MAP: 


Reports  Required: 
Monthly  Narrative  Report 
Total  Ilan-days: 


•  ! 


J-_. 


Date  Project  Completed : 


Project  Foreman : 


Inspected  by: 


Date; 


Sections  3,   10,   11,  13,   Ik,   2k,  T2ltN  -  R17IJ 
(Scale:     l"/nile) 


PROJECT  FLAW 


Type:      Stand   Improvement   (Hand  Thinning) 


Project  No. 


Ill  -  T 


Location  or  Descriptions: 

Section  3,  T23N,  KL7W. 

Specifications  or  Instructions ; 

Hand  thin  seedlings  to  10  x  10  spacing  when  ground  is  wet  in  spring  or 
fall.  If  hand  pulling  is  not  feasible  then  hand  shears  should  be  used. 
Area  estimated  to  be  29  acres.  See  Thinning  Specifications. 

Remarks : 


PROJECT  MAP 


Reports  Required; 

Complete  report  and  map 
of  accomplishments  and 
forward  to  F.  M.  Super- 
visor. 

Total  Man-days : 


Date  Project  Completed; 


WE^  Section  3,  T23N  -  R17W 
(Scale:   IiVmile) 


Project  Foreman: 


Inspected  by: 
Date :   - 


2 


PROJECT  PLAN 


Type;   Stand  Improvement  (Thinning) 


Pro.iect  No.:   Ill  -  T  -  2 


Location  or  Descriptions: 

Section  31,  T2I|N,  R17^'. 

Specifications  err  Instructions- 

Refer  to  Thiiining  Specifications.  Hark  leave  trees  prior  to  thinning. 
Area  estimated  to  be  19  acres. 


Remarks ; 


This  area  can  be  worked  when  other  areas  become  too  inaccessible, 


PROJECT  MP: 


Reports  Required: 

Complete  report  and  map 
of  accomplishments  and 
forr-jard  to  F.  M.  Super- 
visor. 

Total  Man -days: 


Date  Project  Completed: 


Project  Foreman; 


Inspected  by ■ 


Date: 


Section  31,   T2iiN  -  R17W 
(Scale:   It  "/mile) 


113 


PROJECT  PLAN 


Type:   Stand  Improvement  (Thinning) 


Pro.iect  No.:   Ill  -  T  -  3 


Locatior  or  Descriptions: 

Section  16,  T23N,  R17W. 

Specifications  or  Instructions : 

Refer  to  Thinning  Specifications.  Mark  leave  trees  ahead  of  thinning 
crew.  Estimated  to  be  389  acres. 


Remarks  ° 

Cull  tree  and  snag  removal  and  spot  thinning  to  be  accomplished  with 
paddle  bow  and  straight  bar  chain  saws.   Remove  old  srppressed  Douglas-fir 
and  lodgepole  residual  from  logging.  This  understory  according  to  ACP- 
B-10  Specifications. 


PROJECT  MAP: 


Reports  Required: 

Complete  report  and  map 
of  accomplishments  and 
forward  to  F.M  Super- 
visor. 

Total  Man-days: 


Date  Project  Completed : 


Pro.iect  Foreman; 


Inspected  by: 


Date: 


Section  l6,  T23N  -  R17W 
(Scale:   IiVmile) 


4 


Lr 


PROJECT  PLAN 


Type:   Timber  Stand  Improvement  (Thinning) 


Project  No.:   Ill  -  T  -  h 


Location  or  Descriptions: 

Section  22 ^  T23N,  R17W. 

Specifications  or  Instructions: 

Refer  to  Thinning  Specifications.  Mark  leave  trees  prior  to  thinning. 
Area  estimated  to  be  89  acres. 


Remarks : 

This  thinning  in  larch-fir  stand.  This  should  be  thinned  on  a  two- 
stage  basis.  Thin  to  approximately  10  x  10  basis  on  initial  thinning. 
Start  Spring  1969 

PROJECT  MAP: 


Reports  Required: 

Complete  report  and  map 
of  accomplishments  and 
forward  to  F.  M.  Super- 
visor. 

Total  Man-days : 


Date  Project  Completed; 


Project  Foreman: 


Inspected  by: 


Date: 


Section  22,  T23N  -  RIT^-J 
(Scale:  hVmile) 


5 


PROJECT  PLAN 
Type:  Stand  Improvement  (Thinning) 


Project  No.:  III-T-5 


Location  or  Descriptions s 

Section  10,  T23N,  Rl8W. 

Specifications  or  Instructions : 

Refer  to  Thinning  Specifications,  Area  to  be  thinned  estimated  to  be  1^2 
acres . 

Remarks : 

There  is  considerable  lodgepole  post  material  that  can  be  salvaged  and 
sold.  Suminer  1969 

PROJECT  MAP: 


Reports  Required: 

Complete  report  and  map 
of  accomplishments  and 
forward  to  F.  IL  Super- 
visor. 

Total  Man- days: 


Date  Project  Completed; 

Project  Foreman: 

Inspected  by: 
Date: 


Section  10,T23N-Rl8W 
(Scale:   ii"/mile) 


6 


PROJECT  PLM 


Type;  Stand  Improvement  (Thinning) 


Project  Mo. ;  III-T-6 


Location  or  Descriptions; 

Section  10,T23F,  R17Wo 

Specifications  or  Instructions; 

Refer  to  Thinning  Specifications.  Hark  leave  trees  ahead  of  thinning  crew. 
Area  estimated  to  be  262  acres. 

Remarks ; 

Cull  tree  removal  and  spot  thinning  to  be  accomplished  with  paddle  bow  and 
straight  bar  chain  saws.  Remove  old  suppressed  Doug  Fir  less  than  10"  and  all', 
cull  trees  and  snags.  Thin  understory  according  to  ACP-B-10  Specifications. 

PROJECT  MP 


Reports  Required; 

Complete  report  and  map 
of  accomplishment  and  for- 
ward to  F.  II.  Supervisor. 

Total  Han- days; 


Date  Project  Completed: 


Project  Foreman; 


Inspected  by; 


Date; 


Section  10,T23N_Ri7i.r 

(Scale;  h"/mile) 
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PROJECT  PLAi^I 


Type;  Stand  Improvement  (Thinning) 


Project  No.;  III-T-7 


Location  or  Descriptions ; 

Section  It,  T?3N,  Rl?^. 

Specifications  or  Instructions; 

Refer  to  Thinning;  Specifications.  Mark  leave  trees  ahead  of  thinning  crew. 
Area  estimated  to  be  553  acres. 


Remarks ; 

Cull  tree  removal  and  snot  thinning  to  be  accomplished  with  paddle  bow 
and/or  straight  bar  chain  saws.  Remox^e  old  suppressed  residual  Doug  Fir  less 
than  10"  DBH. 

PROJECT  MP 


Reports  Required; 

Complete  report  and  map 
of  accomplishment  and  for- 
ward to  F.  M.  Supervisor. 

Total  Man- days: 


Date  Project  Completed; 


Project  Foreman: 


Inspected  by; 


Date: 


'Jim 


Section  h,   T23N-R1?/ 

(Scale;     it"/mile) 


n 
O 


PROJECT  FLAW 


Type:  Helispot  Construction 


Project  No.:  III-H-1 


Location  or  Descriptions; 

mk  Section  3s   T23W  -  RI8IJ  (Old  Woodward  Lookout) 
Specifications  or  Instructions; 

Construct  helispot  at  old  Woodward  Lookout.  (See  Helispot  Specifications) 


Remarks ; 

Will  have  to  obtain  approval  from  Northern  Pacific  RR  as  this  section 
is  theirs. 


PROJECT  MP 


Reports  Required; 

Include  in  monthly 
narrative  to  Kalispell 
District  Forester. 

Total  Man-days; 


Date  Project  Completed; 


NE^,  Section  3,   T23N  -  Rl8W 


(Scale;  2 "/mile) 


Project  Foreman : 


Inspected  by: 
Date: 
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PROJECT  PLAtl 


Type:  Helispot  Construction 


Project  No.:  Ill  -  H  -  2 


Location  or  Descriptions: 

W.^Ek,  Sec»   2,  T23N  -  R17W,  Napa  Lookout 
Specifications  or  Instructions: 

Extend   clearing  on  Napa  helispot.     (See  Helispot  Specifications) 

Remarks ; 

Will  need  approval  from  U.  S.  Forest  Service  as  this  is  U.  S.  Forest 
Service  land. 

PROJECT  MAP: 


Reports  Required; 

Include  in  Monthly  Narrative  to 
Kalispell  District  Forester. 

Total  Man-days: 


Date  Project  Completed 


Project  Foreman; 


N£^,  Section  2,  T23N  -  R17VJ 
(Scale:     U"/raile) 


Inspected  by: 


Date: 


20 


i'.-':::.i\jC'3!;     \0    -i-Uii^: 


:j::si::s:iX-u 


CARPENTRY  AND  BUILDING  miNTENANCE  CREW 


This  crew  will  be  composed  of  up  to  6  men  who  Kill  receive  special 
training  in  carpentry  tools  and  power  tools  such  as  the  skill  saw,  drill, 
router  and  lettering  guidet^ .  The  identification  and  use  of  the  various  woods 
available  for  construction  will  be  emphasized.  They  will  also  be  taught 
proper  painting  and  staining  procedures. 

Personnel  selected  for  this  crew  should  have  some  knowledge  and 
experience  with  basic  carpentry  tools  and  an  interest  in  building  things 
as  well  as  interest  in  the  up-keep  and  repair  of  buildings  and  other 
facilities.  A  basic  knowledge  of  mathematics  is  required  so  that  the  crew- 
men can  be  taught  the  procedures  for  measiirement  of  items  to  be  constructed. 
The  foreman  will  normally  provide  close  supervision,  but  when  the  enrollee's 
ability  has  been  established,  he  may  tackle  certain  tasks  independently. 

At  least  one  member  of  this  crew  must  be  able  to  qualify  for  a  Montana 
drivers  license. 


PROJECT  SIMmRY; 

Project  No. 

IV-S-1 

IV-S-2 

IV-S-3 

IV-S-U 

IV -S-^ 

IV-C-1 

IV-C-2 

IV-TB 

IV-M-1 

IV-C-ii 

IV-M-2 

IV -S -6 

IV-S-7 

IV-C-5 


Description  or  Title 
Youth  Camp  Sign 
Boundary  Signs 

Informational  Sign  (16-23-17) 
Informational  Sign  (22-23-1?) 
Large  Sign.  Kalispell 
Special  Box  Construction 
Y  C  Bulletin  Boards 
Tool  Boxes 

Maintenance  Swan  Station 
Peg  Boards 

Reconstruct  Chimneys 
Lot  Signs  -  Beaver  Lake 
Lot  Signs  -  Echo  Lake 
Cabinet,  Kalispell 


Applicable 
Quantity 

Page 
No. 

1 

122 

10 

123 

1 

12ii 

1 

125 

1 

126 

1 

12? 

50 

128 

129 

130 

3 

137 

2 

132 

18 

133 

Ul 

13ii 

1 

135 

2 

ja>-\    ;   ;-t:  .(f,;;, 


:bC'.V.'    '.;ijC,.r  x-Oi' 


.:;a.-   .:Vir;-..!.  roii:-; 


PROJECT  SUIf4A.RY     (Cont.) 


Project  No. 

Description  or  Title 

Applicable 
Quantity 

Page 

No. 

IV-C-6 

Cabinet^   Kalispell 

1 

136 

IV-C-7 

Special  Shipping  Box 

1 

137 

IV-S--8 

Section  Line  Signs 

100 

138 

IV-M-3 

Building  Maintenance   (Cabin) 

139 

IV-C-8 

Folding  Screen   -  Plains 

Office 

1 

lUO 

IV-C-9 

Cabinet  -  Missoula 

1 

llil 

IV-S-9 

Lot  Signs,   Landers  Fork 

50 

li|2 

IV-S-10 

Lot  Signs,   Elbow  Lake 

29 

lii3 

IV-S-11 

Lot  Signs,    Placid  Lake 

21 

Ihh 

IV-S-12 

Lot  Signs,   Rogers  Lake 

36 

lli5 

IV-SP-1 

Bu^Tiper  Logs   -  YFC 

li;6 

IV-M-ii 

Station  Maintenance  -  Sperry  Grade 

lit? 

IV-SP-1 

Sidewalks   -  YFC 

Iii8 

IV-CT 

Campground  Toilets 

U+ 

1U9 

IV-BB 

Bulletin  Boards 

150 

IV-F 

Fireplaces 

8+ 

151 

IV-PT 

Picnic  Tables 

1;+ 

152 

IV-C-lU 

Pickup  Boxes 

153 

IV-S-13 

Lot  Signs   -  Seeley  Lake 

56 

I5ii 

IV-C-15 

Poster  Boards 

100 

155 

IV-SS 

Small  Signs 

156 

2IA 


PROJECT  PLM 


Type;  Sign  Construction 


Project  Mo. :     I?  -  S   -  1 


Location  or  Descriptions; 

Youth  Forest  Camp   and  Highway 

Specifications  or  Instructions; 

Construct  large  sign,   approximately  5'  x  10',   for  Youth  Forest  Camp 
according  to  approved  specifications. 


Remarks ; 


See  separate  approved  sketch. 


PROJECT  MAP! 


Reports  Required ; 
Monthly  Narrative  Report 
Total  Man-days : 


Date  Project  Completed ; 


Project  Foreman; 


Inspected  by; 
Date: 


SE^,  Section  18,  T23W  -  Rl8w 
(Scale;  U"/mile) 
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TVi 


';.L.i..''.oacfG 


'Bff:    -     K 


PROJECT  PLM 


Type :  Sign  Construction 


Project  No. 


IV  -  S  -  2 


Location  or  Descriptions; 

Roads  away  from  perimeter  of  Youth  Forest  Camp  and  boundary  of 
Youth  Forest  Camp. 

Specifications  or  Instructions; 

Construct  10  signs  prohibiting  discharging  ox  fire  arms  and  hunting  in  Youth 
Forest  Camp  area.  Signs  to  read  "Warning,  Youth  Forest  Camp  area,  hunting  or 
discharging  ox  firearms  prohibited."  Signs  to  be  constructed  accodring  to  sign 
specifications.  Signs  to  be  installed  on  treated  posts  around  perimeter  of  camp. 
Also  one  sign  to  be  placed  on  north  boundary  of  camp  on  old  county  road. 


Remarks  s 

See  Sign  extract  of  Administrative  Manual.  To  be  installed  prior  to 
September  1968. 

PROJECT  MAP; 


Reports  Required; 
Monthly  Narrative  Report 
Total  Man-days: 


Date  Project  Completed: 


Project  Foreman : 


Inspected  by; 


Date: 


SE^,  Section  18,  T23N  -  R17¥ 
(Scale:  U'7mile) 
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riruo'i    .:.r 
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PROJECT   PIM] 


Type  s     Sign  Construction 


Project  No.:  IV  -  S  -  3 


Location  or  Descriptions  t 

Special  Management  Area  Sec.  16,  T23K  -  R17\I 

Specifications  or  Instructions : 

Construct  and  install  large  sign  approximately  h'   x  8'  for  Special 
Management  Area,  Section  l6,  T23N  -  R17l'f  according  to  approved  specifications. 

Remarks: 

See  separate  approved  sketch. 


Reports  Required : 
Monthly  Narrative  Report 
Total  Man-days: 


PROJECT  MAP; 


Date  Project  Completed 


Project  Foreman; 

Inspected  by: 
Date: 


Section  l6,  T23N,  R17W 
(Scale:   2'7mile) 


24 


PROJECT  PLAN 


T^rpe;  Sign  Construction 


Project  No.  :  IV  -  S  -  ij 


Location  or  Descriptions: 

Construct  large  sign  for  location  in  Squeezer  Creek j  NI-J^  Section  22,  T23N  -  R17W 
(Squeezer  Creek  terracing) 

Specifications  or  Instructions; 

Planting  signs  to  be  constructed  to  approved  specifications.   (Large  sign) 

"PonJcrosa  pine  plantation  -  planted  by  Boy  Scout  Explorer  Post  #102;  Flathead 
Valley  Community  College  Forestry  class,  1968." 


Remarks ; 


Complete  sign  and  install  at  designated  location. 


PROJECT  MAP: 


Reports  Required: 
Monthly  Narrative 
Total  Man-days; 


Date  Pro.ject  Completed; 


Project  Foreman : 


Inspected  by: 


Date; 


Section  22,   T23N  -  BIW 
(Scale:     ij"/mile) 


25 


PROJECT  PLAN 

Typet  Sign  Construction  Project  Mo« :  VJ-S-$ 

Location  or  Descriptions? 

For  Kalispell  S.C.S. 

Specifications  or  Instructions; 

Construct  large  sign,  approximately  U'  x  6'  for  Kalispell  Soil  Conser- 
vation Service  office  according  to  approved  specifications. 

Remarks ; 

Notify  Xalispell  District  State  Forester  when  ready. 

PROJECT  MAP; 


(Not  applicable) 


Reports  Required; 
Monthly  Narrative 
Total  Man- days; 


Date  Project  Completed; 

Project  Foreman: 

Inspected  by;  -  -  -  -  . 
Date;  ------- 


26 


PROJECT  PLAN 

Type!  Carpenter  Shop  Pro.ject  No. :  IV-C-1 

Location  or  Descriptions; 

Box  Construction 

Specifications  or  Instructions; 

Construct  special  box  for  hose  and  pumper  supplies  to  be  installed  on 
tanker  truck  stationed  at  Swan. 

Remarks ; 

Coordinate  xriLth  Swan  River  State  Forest  Supervisor. 

PROJECT  I-IAP: 


(Not  applicable) 


Reports  Required; 
Monthly  Narrative 
Total  Man -days; 


Date  Project  Completed; 


Project  Foreman; 


Inspected  by: 
Date;  -  - 
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PROJECT  PLAi-I 


Type:  Carpenter  Shop 


Project  Ho. :  IV-C-2 


Location  or  Descriptions: 

Youth  Forest  Camp 

Specifications  or  Instructions: 

Construct  50  each  Bulletin  Boards  17"  x  22"  over  all,  with  binder  3A" 
X  2"  larch. 

Remarks ; 

Coordinate  with  Youth  Camp  Superintendent. 


Reports  Required: 
Monthly  Narrative 
Total  Man- days: 

Date  Project  Completed: 

Project  Foreman: 

Inspected  by:  -  -  -  -  - 
Date:  -  -  


PROJECT  MAP: 


(Not  applicable) 


O  O 


;v.  -yon 


ojosq-'- 


PROJECT  PLM 

Type:  Carpenter  Shop  Pro.lect  Mo. :  IV-TB 

Locations  or  Descriptions; 

Tool  boxes 

Specifications  or  Instructions: 

Construct  tool  boxes,  chain  saw  boxes  and  fire  pump  boxes  according  to 
specifications . 

Remarks : 

Boxes  to  be  constructed  upon  approved  requisitions. 


PROJECT  MAP: 


(Not  applicable) 


Reports  Required; 
Monthly  Narrative 
Total  Man-days; 


Date  Project  Completed; 

Project  Foreman; 

Inspected  by:  -  -  -  -  - 
Date:  


2  9 


PBOJECT  PLAN 


Type;     Maintenance     (Station  Buildings) 


Pro.iect  No.f   IV  -  M  -  1 


Location  or  Descriptions: 

Swan  River  State  Forest  Headquarters,  NE'^E^,  Section  18,  T23N  -  Rl8¥ 

Specifications  or  Instructions: 

Building  maintenance  at  the  Sxran  River  State  Forest  Headquarters,  as 
needed.  Includes  minor  repairs,  painting  and  cleaning. 


Remarks : 


Coordinate  with  Swan  State  Forest  Supervisor. 


PROJECT  FiAP: 


Reports  Required; 

Include  in  monthly  narrative  to 
Kalispell  District  State  Forester. 

Total  Man-days; 

Date  Pro.iect  Completed: 

Project  Foreman: 

Inspected  by:  

Date:  


SE3§,   Section  18,   T2I4N  -  Rl8w 
(Scale:   IiVmile) 


30 


PROJECT  PLAN 
Type:  Carpenter  Shop  Pro.lect  Mo. :  TV-C-k 

Location  or  Descriptions : 

For  Kalispell  Office 
Specifications  or  Instructions: 

Construct  three  pegboards  as  follows : 

1)  72"  X  2^ 

2)  61i"  X  U8" 

3)  3ii"  X  58" 

Remarks : 


None 


Reports  Required: 

None 

Total  Man-days: 


Date  Project  Completed: 


Project  Foreman! 


Inspected  by: 
Date:  -  - 


PROJECT  IIAP: 


(Not  Appropriate) 


13 


PROJECT  PLA^J 


Type:  Building  Maintenance 

Location  or  Descriptions: 

Stillwater  and  Swan  Stations, 

Specifications  or  Instructions: 
Construct  nevj  chimneys  in: 

a)  Stillwater  Residence 

b)  Sv:an  bunldiouse 


Remarks ; 


Joe  Lawrence  to  be  foreman  for  this  project. 


PROJECT  HAP: 


(Not  appropriate) 


Reports  Required: 
Monthly  Narrative 
Total  Man- days: 

Date  Project  Completed: 

Project  Foreman; 

Inspected  by:  -  -  -  -  - 
Date:  ------- 


132 


-ti-j-ia:--f' 


PROJECT  PLAN 

Type;  Sign  Construction  Project  No. :  IV-S-6 

Location  or  Descriptions: 

Beaver  Lalce  homesites. 

Specifications  or  Instructions: 

Lot  number  signs  constructed  to  small  sign  specifications.   Lots 
numbered  1  to  18. 

Remarks : 

See  sign  extract  of  Administrative  Manual.   (See  spearate  plat  for  lot 
locations). 

PROJECT  I-LAP: 

(Not  applicable) 

Reports  Required; 
Monthly  Narrative 
Total  Man- days; 


Date  Project  Completed: 

Project  Foreman; 

Inspected  by;  -  -  -  -  - 
Date;  ------- 


133 


PROJECT  PLAII 

Type;  Sign  Construction  Project  No. :  IV-S-7 

Location  or  Descriptions: 

Echo  Lake  Cabin  Site  Area. 

Specifications  or  Instructions: 

Lot  number  signs  constructed  to  small  sign  specifications.   Lots  numbered 
1  through  Ul. 

Remarks : 

See  sign  extract  of  Administrative  i-ianual.   (See  attached  sheet  for  lot 
locations ) . 

PROJECT  IIAP: 

(Not  applicable) 

Reports  Required: 
Monthly  Narrative 
Total  Man-days; 


Date  Project  Completed: 

Project  Foreman; 

Inspected  by;  -  -  -  -  - 
Date:  ------- 


34 


PROJECT  PLAI'I 


Type;  Carpenter  Shop 


Pro.iect  No.  :  IV-C-^ 


Location  or  Descriptions; 

For  Kalispell  Office 

Specifications  or  Instructions: 

Construct  special  cabinet  to  be  located  under  stain^ay  finished  in.th 
paneling  and  provide  map  storage  space. 

Remarks : 

Send  to  I^alispell  Office  when  complete. 


Reports  Required; 

None 

Total  Han-days; 

Date  Project  Completed; 

Project  Foreman: 

Inspected  by;  -  -  -  -  - 
Date;  ------- 


PROJECT  IIAP: 


(Not  Appropriate) 


35 


PROJECT  PLM 


Type;  Carpenter  Shop 


Pro.lect  No.  :     IV-C-6 


Location  or  Descriptions; 

For  Kali spell  Office 
Specifications  or  Instructions; 

Construct  a  cabinet  lU"  x  36"   to  hold  coffee  pots,   cups,    etc. 

Remarks: 

Send  to  Xalispell  Office  i-rhen  complete.   Approx.  Starting  Date; 
August  1968. 

PROJECT  IIAP; 

(Hot  appropriate) 


Reports  Required; 

None 

Total  Man- days; 

Date  Project  Completed: 

Project  Foreman; 

Inspected  by;  -  -  -  -  - 
Date:  ------- 


36 


PROJECT  PLAN 


Type:     Carpenter  Shop 


Project  No. :   IV-C-7 


Location  or  Descriptions  r 

For  department-T^ride  use. 

Specifications  or  Instructions; 

Construct  special  shipping  box  for  Smokey  Bear  costume  according  to 
plan. 


Remarks : 


Send  to  Missoula  Office  when  complete. 


Reports  Required: 
Monthly  Narrative 
Total  Man- days; 

Date  Project  Completed: 

Project  Foreman; 

Inspected  by;  -  -  -  -  - 
Date;  ------- 


PROJECT  MAP: 


(Not  appropriate) 


137 


PROJECT  PLAIJ 


Type!  Sign  Construction 


Project  No. :  IV-S-8 


Location  or  Descriptions; 

Section  line  Markers 

Specifications  or  Instructions: 

Construct  100  each  Section  line  markers  1  ^8"  thick,  11  5/8"  x  lU", 
routed  mth  white  "X"  and  Office  of  State  Forester  sign  symbol,  stained 
Mission  Bro;m. 


Remarks ; 


Send  to  Kalispell  Office  when  complete. 


Reports  Required! 

None 

Total  Man- days: 

Date  Project  Completed: 

Project  Foreman; 

Inspected  by:  -  -  -  -  - 
Date: _  _  .  . 


PROJECT  MAP: 


(Not  appropriate) 


3 


yo^sxnqoiqqi^ 


PROJECT  PLM 


Type;     Building  ilaintenance 


Project  Ho. :  IV-ii-3 


Location  or  Descriptions! 


S;-ian  Station  Cabin 


Specifications  or  Instructions: 


Install  siding  on  cabin  porch,  pour  new  concrete  floor  in  old  porch 
and  a  U'  x  6'  slab  in  front  of  door.  Remove  old  chimney  and  build  cupboard 
in  the  space  it  occupied. 


Remarks : 

Purchase  of  material  to  have  prior  approval. 

PROJECT  ilAP: 


Reports  Required; 

Monthly  Narrative 
Total  Man- days; 

Date  Project  Completed : 

Project  Foreman: 

Inspected  by:  -  -  -  -  - 
Date:  ------- 


(Wot  appropriate) 


39 
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PROJECT  PLAII 


Type;  Carpenter  Shop 


Pro.lect  No. :  IV-C-J 


Location  or  Descriptions; 

For  Plains  Office 

Specifications  or  Instructions; 

Construct  folding  screen  6'  x  6'  of  pegboard  and  celotex.   (3  each 
2U"  leaves) 


Remarks ; 


Send  to  Plains   (via  Ilissoula  District  Office) 


Reports  Required; 
llonthly  Narrative 
Total  Han-days; 

Date  Project    Completed: 

Project  Foreman; 

Inspected  by;   -  -   -   -  - 
Date:    ------- 


PROJECT  IIAP: 


(Not  Appropriate) 


40 


PROJECT  PLM 


Type:  Carpenter  Shop 


Project  No.:   IV-C-9 


Location  or  Descriptions: 

For  Missoula  Office. 

Specifications  or  Instructions : 

Construct  storage  shipping  cabinet  for  Cooperative  Forest  Fire  Prevention 
and  other  prevention  printed  material  2U"  deep,  US"  wide  and  78"  high. 


Remarks ! 


(See  separate  sketch) 


Reports  Required; 
Monthly  Narrative 
Total  Han-days: 

Date  Project  Completed: 

Project  Foreman: 

Inspected  by:  -  -  -  -  - 
Date:  ------- 


PROJECT  MAP; 


(Not  Appropriate) 


4 


PROJECT  PLAl^ 

Type:  Sign  Construction  Pro.lect  Mo. :  IV-S-9 

Location  or  Descriptions: 

Landers  Fork  Recreation  Area. 

Specifications  or  Instructions; 

Lot  number  signs  constructed  to  small  sign  specifications.  Lots 
numbered  1  to  50. 

Remarks : 

See  sign  extract  of  Administrative  Manual.  (See  spearate  plat  for  lot 
locations)  Notify  Missoula  District  State  Forester  when  ready. 

PROJECT  MAP: 

(Not  applicable) 

Reports  Required: 
Monthly  Narrative 
Total  Man -days: 


Date  Project  Completed; 

Project  Foreman: 

Inspected  by:  -  -  -  -  - 
Bate:  ------- 


42 


PROJECT  PLAN 

Type;  Sign  Construction  Pro,1ect  lb. :     IV-S-10 

Location  or  Descriptions r 

Elboii;  Lake 

Specifications  or  Instructions t 

Lot  number  signs  constructed  to  small  sign  specifications.  Lots 
numbered  1  to  29* 

Remarks ; 

See  sign  extract  of  Administrative  Manual.   (See  separate  plat  for  lot 
locations)  Notify  Missoula  District  State  Forester  when  ready. 

PROJECT  MAP: 

(Not  applicable) 

Reports  Required; 
Monthly  Narrative 
Total  Han-days; 


Date  Project  Completed: 


Project  Foreman; 


Inspected  by: 
Date:  -  - 


143 


Type;  Sign  Construction  Pro.ject  Mo.  %     IV  -  S  -  11 

Location  or  Descriptions: 

Placid  Lake  Recreation  Area* 

Specifications  or  Instructions; 

Lot  number  signs  constructed  to  small  sign  specifications.  Lots 
numbered  1  to  11  and  1  to  10. 

Remarks ' 

See  sign  extract  of  Administrative  Manual.   (See  separate  plat  for 
lot  locations)  Notify  Missoula  District  State  Forester  when  ready. 


PROJECT  MP 


(Wot  Applicable) 


A  A 


PRCJECT  PLAN 

Type;  Sign  Construction  Project  No. °   IV  -  S  -  12 

Location  or  Descriptions; 

Rogers  Lake 

Specifications  or  Instructions; 

Lot  number  signs  constructed  to  small  sign  specifications.  Lots 
numbered  1  to  36. 

Remarks ; 

See  sign  extract  of  Administrative  lianual.   (See  separate  plat  for 
lot  locations) 

PROJECT  MAP? 


( no  t  appl i  c  able ) 
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•I'-l 


PROJECT  PLAN 


Type;  (Special  Project) 


Project  No.;  IV-SP-1 


Location  or  Descriptions; 

Bumper  logs  to  be  installed  at  Youth  Forest  Camp, 

Specifications  or  Instructions; 

Construct  bumper  log  barrier  dividing  latms  and  parking  area  on  location 
as  directed  by  Youth  Forest  Camp  superintendent*  Logs  should  be  of  peeled 
land  pole<5  minimura  diameter  -  10"  logs  to  be  mortised  onto  larch  posts  set 
in  ground  every  8'.  Top  of  bumper  log  not  to  exceed  18".  Larch  posts  to 
be  same  diametei*  as  btunper  logs.  Posts  to  be  Penta  treatedi 

Remarks; 

Buriiper  logs  to  be  stained  color  designated  1:^  Youth  Forest  Camp  Super- 
intendent, 


PROJECT  mPs 


Reports  Required; 
Monthly  Narrative 
Total  Man  days: 


Date  Project  Completed; 


Project  Foreman; 


S^  Sec.  18,  T23N  -  R17W 
(Scale:  li"/mile) 


Inspected  by: 
Date; 


46 


"■'^ii"  i'SocX'-i  oj 


PROJECT  PLAN 


Type;     Ilaintenance     (Station) 


Project  IIo.:     IV-II-U 


Location  or  DescrJFfbions; 

Sperry  Grade  Headquarters 
Specifications  or  Jjist  ructions:     Re -side  and  paint  Sperry  Grade  V/arehouse. 


Remarks: 


Coordinate  uith  IHssoula  District  State  Forester 


PROJECT  IIAP 


Reports  Required: 

Report  progress  on  Ilonthly 
Narrative  to  KalispeU  District 
State  Forester. 

Total  Ilan-days: 

Date  Project  Completed: 

Project  Foreman: 

Inspected  by:  --------- 

Date  ; 


Cleanrater  Winter 
Game  Range 


wig  Sec.  36,   Tl^N  -  RlUi; 
(Scale  2  3/h"=l  mile) 
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PROJECT  PLAI^l 


Type;  (Special  Project) 


Project  Ho. ;  IV-SP-2 


Location  or  Descriptions: 

Sidewall^s  to  connect  all  buildings.  Youth  Forest  Camp. 

Specifications  or  Instructions; 

Construct  sidewalks  5'  wide  to  correct  btiildings  on  location  as  designated 
by  Youth  Forest  Camp  superintendent.  Sidewalke  to  be  constructed  6"  deep.  If 
pit  run  gravel  is  used  for  aggregate,  use  6  sacks  cement  per  yard  of  concrete. 
Top  of  sidewall<:  to  be  2"  above  ground  elevation.  Ground's  sidewallc  trench  should 
be  well  tamped. 


Remarks; 


See  Youth  Forest  Camp  Superintendent  for  details  of  location  etc. 


PROJECT  MAP 


Reports  Required; 
Monthly  Narrative 
Total  Man-days; 

Date  Project  Completed: 

Project  Foreman; 

Inspected  by;  __ 
Date: 


SE^,  Sec.  18,  T23N  -  RIW 
(Scale;  U"/mile) 
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u 


PROJECT  PLAN 


Type:  Carpenter  Shop 


Project  No. ;  IV-CT 


Location  or  Descriptions;  Campground  toilets  for  Soup  Creek  and  Cedar  Creek 
Campgrounds. 

Specifications  or  Instructions; 

Single  pit  toilets  to  be  constructed  according  to  specifications.   (Esti- 
mate four  needed  this  F.  Y. ) 


Remarks : 


Exact  location  of  installation  pending  approved  cajipground  plan. 


Reports  Required; 
Monthly  Narrative 
Total  Man-days; 

Date  Project  Completed: 

Project  Foreman: 

Inspected  by;  

Date: 


PROJECT  MP: 
(Not  appropriate) 


4  9 


PROJECT  PLAIvl 


Type;  Carpenter  Shop 


Pro.ject  No.;  IV-BB 


Location  or  Descriptions;  Vsrious  size  Bulletin  Boards  for  various  locations. 

Specif icgtions  or  Instructions; 

Bulletin  Boards  are  built  to  size  requested.  They  are  made  from  ?g"  Celo- 
teXj  bound  with  5/U  clear  pine  strip,  2"  \-Ade,  plowed  to  let  Celotex  fit  flush 
TiriLth  binder.  Corners  are  cut  on  1*5°  angle. 


Remarks! 


Construct  upon  approved  requisition. 


Reports  Recuired; 
Monthly  Narrative 
Total  Man-days; 

Date  Pro.ject  Completed; 

Project  Foreman; 

Inspected  by; 

Date; 


PROJECT  ilAP: 
(Not  appropriate) 
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PROJECT  PLAN 


Type;  Carpenter  Shop 


R-'oject  No. 


IV-F 


Location  or  Descriptions;     Fireplaces 

Specifications  or  Instructions; 

Prefab  concrete  and  iron  grste  components  for  3  fireplaces  to  be  installed 
at  Cedar  Creek  Campground  and  Youth  Forest  Camp  picnic  area  according  to  speci- 
fications.    See  Fireplace  specifications,     i'bre  to  be  recuested  as  needed. 


Remarks ; 


Exact  location  of  installation  pending  approval  of  campground  plan. 


Reports  Required; 
Ifonthly  Narrative 
Total  lian-days; 


Date  Project  Completed; 


PROJECT  MP: 
(Not  appropriate) 


Pro.ject  Foreman ; 


Inspected  by; 
Date: 


15 


PROJECT  PLAN 

Type;     C?rpenter  Shop  Project  No.;     IV-PT 

Location  or  Descriptions;     Picnic  tables 

Specifications  or  Instructions; 

Construct  heavy  plank  picnic  tables  according  to  specifications  for 
installation  on  location  according  to  plan  for  Cedar  Creek  Campgrotihd.      (Plan 
to  be  submitted  for  approval  at  later  date.)      (Estimated  quantity  -  h)     X'bre 
to  be  requested  as  needed. 


Remarks ; 


Rout  sign  symbol  on  each  seat.     Tables  to  be  stained  Mission  Brown. 


Reports  Required; 
Monthly  Narrative 
Total  Man-days; 


mOJECT  MP: 

Date  Pro.jecc.  Completed;  (Wot  appropriate) 


Project  Foreman: 

Inspected  by;  _ 
Date: 
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HIOJECT  PLAN 


Type:     Carpenter  Shop 


Pro.iect  No.:     IV-C-lIi 


Location  or  Descriptions;     Pickup  boxes 
Specifications  or  Instructions: 
See  Specifications. 


Remarks : 


To  be  constructed  on  approved  requisitions. 


Reports  Required; 
I'fonthly  Narrative 
Total  Man-days; 


Date  Pro.iect  Completed: 


PROJECT  MP: 
(Not  appropriate) 


Project  Foreman: 


Inspected  by; 
Date: 


53 


PROJECT  PLAINT 


Type;  Sign  Construction 


Pro.ject  No.;     IV-S-13 


Location  or  Descriptions;     Seeley  Lake  outlet  east  and  x^rest  shores. 

Specifications  or  Instructions; 

Lot  number  signs  constructed  to  small  sign  specifications.     lots  numbered 
1  to  32  and  1  to  2ii. 

Remgrks ; 

See  sign  extract  of  Administrative  lianual.      (See  separate  plat  for  lot 
locations)     Notify  ilissoula  District  State  Forester  when  ready. 


Reports  Required; 
Monthly  Narrative 
Total  ilan-dsys: 

Date  Pro.ject  Completed: 

Project  Foreman; 

Inspected  by; 

Date; 


mOJBCT  MAP; 
(Not  appropriate) 
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PROJECT  PLAN 


Type;  Carpenter  Shop 


Project  No.;     IV-C-15 


Location  or  Descriptions;     Cooperative  Forest  Fire  Prevention   (Smokey  Bear) 
Poster  Boards. 

Specifications  or  Instructions; 

Construct  fire  prevention  poster  boards  according  to  specifications.     Stain 
green.     See  details  in  Specifications. 


Remarks ; 

Approximately  100  needed  now.  ibre  to  be  constructed  when  requested  on 
approved  requisitions. 


Reports  Required; 
Monthly  Narrative 
Total  Han-days; 

D?te  Pro.ject  Completed; 

Project  Foreman; 

Inspected  by:  

Date ; 


PROJECT  I  LAP: 
(Not  appropriate) 
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PROJECT  PLAI^ 


Type;     S-aall  Sign  Construction 


Pro.iect  Mo.;     IV-SS 


Location  or  Descriptions;     Small  signs  for  vsrious  locations. 

Specifications  or  Instructions; 

Directional  and  informational  signs  to  be  constructed  according  to  SIIALL 
SIGN  specifications.      See  "SIGNS"  extract  of  Administrative  Manual. 


Remarks; 


Quantity  and  wording  as  requested  on  approved  requisitions. 


Reports  Required; 
Monthly  Narrative 
Total  Man-days; 

Date  Pro.iect  Completed; 

Project  Foreman; 

Inspected  by;  

Date; 


FROJECT  MP; 
(Wot  appropriate) 
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CLERICAL  CREW 

The  Clerical  Crew  vrill  consist  of  two  men  who  will  receive  specialized 
training  in  communications  including  the  use  of  radio,  telephone  and 
written  messages.  They  will  also  be  trained  in  preparing  and  maintaining 
reports,  filing,  office  procedures  and  office  maintenance. 

Personnel  selected  for  this  crew  should  be  concerned  with  personal 
appearance.  They  should  be  mentally  alert  and  have  an  interest  in  business 
management  and  demonstrate  the  ability  to  remember  and  give  importance  to 
small  details .  Emphasis  in  selection  of  this  crew  should  be  to  those  i/rtio  have 
had  SOTie  training  in  typing  and  other  business  courses  in  their  high  school 
training.  This  crew  at  times  will  work  -with  a  minimum  of  supervision  or 
independently,  and  must  demonstrate  ability  to  display  initiative  and  under- 
take responsibility.  These  personnel  will  frequently  meet  the  public  and 
should  present  a  pleasing,  cooperative,  helpful  attitude. 

At  least  one  member  of  this  crew  should  be  able  to  qualify  for  a  Montana 
dirvers  license. 


5C 


i;-.  .•;-H.'--.;v.-j  mv 
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CLERICAL  CRW 
YDUTH  FOREST  CM'IP  'iORIC  PROGRAM 

THIS  IS  THE  JOB  LOAD  OF  CLERICAL  CREJ  AT  THE  gJAM  STATE  FOREST 

A.  ABgmSTRATION: 

1,  Refer  to  the  General  Administrative  Tasks  (applicable  to  all  divisions/ 
districts/functions/positions)  listed  in  front  of  the  OSF  ^iTork 

Plan.  In  addition,  certain  det9.ils  are  elaborated  in  the  Administra- 
tive Manual,  Objectives  and  Policy  IJanual,  etci  Specific  details  for 
this  j)b  appear  in  the  Fire  Control  Guidelines,  Hazard  Reduction 
and  lianagement  Guidelines,  Guides  to  Administration  of  State-ox-med 
lands,  and  other  current  plans. 

2.  Assist  in  the  preparation  and  maintenance  of  required  records  for 
forest  activities, 

3«  Answer  telephone  and  radio,  relaying  messages  according  to  estab- 
lished procedures. 

h*     Summarize  daily  Youth  Camp  project  reports  and  tabulate  peidodic 
total  as  directed  by  Chief  Youth  Camp  Forester. 

B.  NORI'IAL  PRODUCTION  PROJECTS; 

1.  Assist  in  the  preparation  and  transmittal  of  the  following  reports 
as  scheduled: 

a)  Vehicle  Report,  (ifeekly) 

b)  Time  Report.   Ofonthly) 

c)  Per  Diem  Claim,   (ilonthly) 

d)  Application  for  Annual  Leave.  (See  Administrative  Manual) 

e)  Progress  Reports.   (Slash  and  Title  IV  Ilonthly) 

f )  Temporary  pajrroll,   (l^th  of  month) 

g)  Ileal  Record  (l^yh  of  month  w/payroll) 
h)  Other  special  reports.   (As  scheduled) 

2.  Assist  in  preparation  of  recommendations  on  projects  to  be  included 
in  the  Annual  '^ork  Plan.   (EDO  1  FebruarjO 

3.  Process  Equipment  Rental  Agreements  for  hired  dozers,  (fire  &  slash) 

U.  Prepare  Weekend  Travel  Authorizations  to  all  temporary  forest  per- 
sonnel as  directed. 

5.  Assist  in  the  preparation  and  submission  of  timely  newspaper  arti  cles 
to  various  papers. 

6.  Check  the  Civil  Defense  monitoring  sets  every   2  months  for  operational 
conditions.  Restock  the  sets  with  new  batteries  each  year. 

7.  Assist  in  the  preparation  and  submission  of  plans  for  the  current 
year's  prescribed  burning.   (EDC  1$  July)  I  [Z   r\ 


Clerical  Crew  (Cont. ) 
Swan  River  State  Forest 
Job  Load  -  1969 


8.  Assist  in  the  preparation  and  submission  of  updating  revisions  for 
the  Swan  2"/riiile  map  tdth  requisition  for  black  and  white  copies. 
(EDO  1  April) 

9*     Assist  in  the  preparation  and  submission  of  an  annual  road  main- 
tenance plan  for  "Bie  Swan  Unit  including  the  estimated  costs  of 
completion  for  individual  road  sections.   (EDC  15  April) 

(Fire  Prevention) 

10.  Post  location  of  sign  boards  on  a  single  "'5" /mile  scale  map  as  placed 
by  Landscape  Grew. 

11.  Assist  in  the  presentation  of  a  fire  prevention  message  at  the 
grade  schools  within  the  Swan  Unit,  in  accordance  with  written 
agreement  with  adjacent  protection  agencies,  and  distribute  current 
CFFP  material.  The  folloid.ng  schools  should  be  contacted: 

a)  Deer  Park  e)  Creston 

b)  Swan  River  f )  Fairview 

c)  -lountain  Rrook  g)  Lalce  Blaine 
cho 


d) 


(EDC  20  I  ."ay) 


12.  Keep  a  supply  of  appropriate  current  CFFP  and  other  OSF  informational 
literature  accessible  to  station  visitors. 

13 •  Assist  on  the  preparation  of  an  article  concerning  burning  permits 
to  the  newspapers  at  Columbia  Falls  (Hungry  Morse  News),  and 
Kalispell  (Daily  Inter- Lake)  (The  News).  This  article  should  point 
out  tile  necessity  for  a  burning  permit  during  the  fire  season  and 
the  procedure  for  obtaining  one  from  the  respective  fire  protection 
agencies.  (IDC  1  1  ay  and  1  June) 

(Presuppression) 

Ih*     Assist  in  "ftie  reporting  of  all  annual  oxmership  changes  or  other 
corrections  irithin  the  established  protection  district  (3U  &  SI-J)  for 
revision  of  the  fire  protection  listings.   (SDC  1  June) 

l5«  Maintain  contact  with  the  daily  prevention  guard  patrol  in  the  Big- 
fork  Unit  during  periods  of  high  fire  danger. 

16.  riaintain  a  "Base  Station  and  Dispatcher's  Daily  Log  and  Diary"  at 
the  SiJaii  Station  according  to  instructions  issued  with  the  log 
book. 

17.  Post  the  fine  fuel  spread  index  and  the  buildup  index  daily  on 
Form  ;^Rl-5l2O-30,   A  separate  chart  will  be  kept  for  the  BU  and  S"!, 
portions.  Forward  thJLs  inforaation  to  District  Office.   (1  lay  - 

30  Septeiiiber)  I  /^  Q 


Clerical  Crew  (Cont.) 
Swan  River  State  Forest 
Job  Load  -  1969 

18.  Maintain  a  V/mile  scale  map  of  the  S^^^an  Unit  on  celotex  to  be 
used  as  a  fire  occurrence  reference  map:  Pin  code  to  be  as 
prescribed. 

19.  Prepare  current  manpower  and  equipment  cards  with  information  on  all 
suppression  cooperators.   (EDC  1  Kay) 

20.  Participate  in  fire  training  rchools  as  scheduled. 

21.  Assist  in  the  presentation  of  one-half  hour  safety  subject  and  a 
two  hour  fire  protection  training  topic  weekly. 

22.  Assist  in  the  exchange  manpower  and  equipment  information  with  the 
BIA  -  Dixon,  MIFAjand  the  U.S.F.S.,  Condon  and  Bigfork.  Submit  one 
copy  to  District  State  Forester  and  Fire  Protection  Supervisor. 

(Suppression) 

23 •  Keep  Kalispell  Office  infonned  as  to  the  status  of  all  fires,  as 
directed  by  Swan  State  Forest  Supervisor. 

2k»     Follox'j  established  procedure  for  record  keeping  so  that,  if  requested, 
a  critique  or  review  of  any  fire  can  be  conducted. 

2^.  Assist  in  the  submission  of  information  on  all  Class  C  or  larger 
fires  J  during  the  suppression  action  to  the  news  media. 

26.  Assist  in  the  preparation  of  fire  reports  (Form  FC-IO)  with  fire-cost 
analysis  data  for  each  fire.   These  reports  are  to  be  submitted  no 
later  than  2  days  after  final  mop-up. 

(timber  Management) 

27.  Assist  in  the  preparation  of  Timber  Sales  as  scheduled  and  special 
sales  as  assigned. 

28.  Assist  in  the  preparation  of  sale  inspection  reports. 

29.  Assist  in  the  audit  of  scale  tickets,  scale  reports.  Account  for 
scale  tickets  and  truck  tickets  for  missing  loads  and  tickets. 

30.  Assist  in  preparation  of  productivity  survey  reports. 

31.  Assist  T-jith  Christmas  tree  permits,  inspections,  tree  counts  and 
tree  summary.   (EDC  31  December) 

32.  Assist  in  the  preparation  of  reports  of  timber  damaged  by  catastrophy 
to  the  District  State  Forester,  Includes  blowdoivn,  insect  infes- 
tations, and  fire  killed. 


ei 


Clerical  Crew  (Cont. ) 
Swan  River  State  Forest 
Job  Load  -  1969 


(Special  Uses) 


33.  Assist  in  the  preparation  of  inspection  reports  on  expiring  Land 
Use  Authorizations. 

3I;.  Assist  in  the  preparation  investigations  of  right-of-way  applications 
as  they  are  received, 

35.  Foniard  the  applications  for  Special  Uses,  as  directed  by  Si^ran 
State  Forest  Super/iscr. 

C.  HEf^^  PRODUCTION  PROJICTSt 

None 

D.  SPECIAL  PRODUCTION  PROJECTS; 

1.  Assist  in  the  preparation  of  waterproof  instructions  for  the 
operation  of  the  750  gallon  CMC  tanker  and  post  inside  the  pump 
door.   (EDC  15  June  1968) 

2.  Assist  in  the  preparation  of  a  2"/inile  scale  map  of  the  protection 
unit  shox'jing  the  tanker  uater  filling  stations  now  usable,  and  any 
proposed  additional  locations.   (Copy  to  Fire  Protection  Supervisor) 
(EDC  1  September  I968) 

E.  MAINTENMCE: 

1,  Assist  in  the  security  of  State  property  assigned  including  buildings, 
theft  or  damage  to  immediate  supervisor  and/or  civil  authorities 

as  indicated. 

2,  Perform  all  necessary  normal  day-to-daj'-  maintenance  of  vehicles, 
equipment,  building,  facilities,  as  assigned  by  the  Swan  River 
State  Forest  Supervisor. 

3,  Assist  in  the  safety  checks  on  all  vehicles  using  Form  #255. U6. 
(EDC  1  April) 

li.   Assist  in  the  preparation  and  m.aintenance  of  a  Daily  Equipment 

Report  foiTfi  for  each  fire  protection  vehicle  in  service  and  carry 
this  card  in  the  vehicle  book,   (l  May  to  30  September) 

5.  Assist  in  the  starting  and  driving  of  each  vehicle  at  least  once  a 
month,  weather  permitting. 

6.  Prepare  a  vehicle  inventory  card  for  each  vehicle,  carry  it  with  the 
vehicle  book  and  kt ep  inventory  current  daily.   (EDC  l5  May) 
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